DEPARTMENT  OF  HEALTH,  EDUCATION,  AND  WELFARE 

PUBLIC  HEALTH  ‘^EPVICE 
NATIONAL  INSTITUTES  OF  HEALTH. 

BETHESDA,  MARYLAND  20014 


January  14,  1972 

Our  Reference:  Request  for  Proposal  No.  NCl-E-72-1 


Gentlemen: 

You  are  invited  to  submit  a proposal  for  the  Operation  and  Maintenace  of  a 
Cancer  Research  Activity  at  Fort  Detrick,  Frederick,  Maryland  in  accordance 
with  the  requirements  contained  in  the  attachments  to  this  letter. 

Thirty  (30)  copies  of  your  proposal  should  be  submitted  to  Chief,  Research 
Contracts  Branch,  Office  of  the  Director,  National  Cancer  Institute, 
Building  31,  Room  10A03,  Bethesda,  Maryland  and  must  be  received  no 
later  than  the  close  of  business,  5:00  p.ni.  on  March  22,  1972. 

All  inquiries-  must  be  in  writing  and  addressed  to  the  office  listed  in 
the  paragraph  above.  In  order  that  all  prospective  contractors  be 
treated  on  an  equal  basis,  any  questions  raised  by  them  and  the  answers 
thereto  will  be  made  available  to  all  potential  contractors  who  were 
invited  to  submit  proposals. 

A cost  plus  award  fee  contract  is  contemplated  for  this  project. 

1 t is  anticipated  that  a pre-proposal  conference  will  be  held  at  Fort 
Detrick,  Frederick,  Maryland,  on  January  26  and  27,  1972,  commencing 
at  9:00  a.m.  . You  v;ill  be  directed  to  the  exact  location  at  the  main 
gate. 


Sincerely  yours. 


Attachments 


Chief,  Research  Contracts  Branch 
Office  of  the  Director 
National  Cancer  Institute 
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GENERAL  INFORMATION  CONCERNING  THIS  SOLICITATION 


1.  This  solicitation  does  not  commit  the  Government  to  pay  any  costs 
incurred  for  the  submission  of  proposals  or  for  necessary  studies  or 
designs  for  the  preparation  thereof,  nor  to  procure  or  contract  for 
the  articles  or  services.  It  is  also  brought  to  your  attention  that 
the  Contracting  Officer  is  the  only  individual  who  can  legally  commit 
the  Government  to  the  expenditure  of  public  funds  in  connection  with 
this  proposed  procurement. 

2.  The  offeror  is  requested  to  promptly  acknowledge  receipt  of  the 
Request  for  Proposal  (RFP)  and  advise  the  office  listed  in  RFP  letter 
whether  or  not  he  intends  to  submit  a proposal.  Offeror  shall  acknow- 
ledge in  writing  the  receipt  of  any  amendments  to  this  solicitation. 

3.  The  time  designated  in  this  solicitation  means  local  time  at  the 
place  designated  for  receipt  of  proposals. 

4 . Late  Proposals 

A.  Proposal  and  modifications  received  at  the  office  designated 
in  the  Request  for  Proposal  after  the  close  of  business  on  the  date 
set  for  receipt  thereof  (or  after  the  time  set  for  receipt  if  a 
particular  time  is  specified)  will  not  be  considered  unless: 

(1)  They  are  received  before  award  is  made;  and  either 

(2)  They  are  sent  by  registered  mail,  or  by  certified  mail  for 
which  an  official  dated  post  office  stamp  (Postmark)  on  the  original 
Receipt  for  Certified  Mail  has  been  obtained,  or  by  Telegraph;  and  it 
is  determined  by  the  Governm.ent  that  late  receipt  was  due  solely  to 
delay  in  the  mails,  or  delay  by  the  telegraph  company,  for  which  the 
offeror  was  not  responsible;  or 

(3)  If  submitted  by  mail  or  telegram,  it  is  determined  by  the 
Government  that  the  late  receipt  was  due  solely  to  mishendl  ' i.g  by 

the  Governmicnt  after  receipt  at  the  Government  installation,  provided ; 
that  timely  receipt  at  such  installation  is  established  upon  examination 
of  an  appropriate  date  or  time  stamp  (if  any)  of  such  instal lat  iOii  or 
of  other  docum.entary  evidence  of  receipt  at  such  installation  (if 
readily  available)  within  the  control  of  such  installation  or  of  the 
Post  Office  serving  it. 

B.  Offerors  using  certified  m>ail  arc  cautioned  to  obtain  a 
Receipt  for  Certified  Mail  showing  a legible,  dated  postmark  and 
to  retain  such  receipt  against  the  chance  that  it  will  be  required 
as  evidence  that  a late  proposal  was  tim.elv  mailed. 
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C.  The  time  of  mailing  of  late  proposals  submitted  by  registered 
or  certified  mail  shall  be  deemed  to  be  the  last  minute  of  the  date 
sho't^m  in  the  postmark  on  the  registered  mail  receipt  or  registered 
mail  wrapper  or  on  the  Receipt  for  Certified  Mail  unless  the  offeror 
furnishes  evidence  from  the  Post  Office  Station  of  mailing  which 
establishes  an  earlier  time.  In  the  case  of  certified  mail,  the  only 
acceptable  evidence  is  as  follows: 

(1)  Where  the  Receipt  for  Certified  Mail  identifies  the  post 
office  station  of  mailing,  evidence  furnished  by  the  offeror  which 
establishes  that  the  business  day  of  that  station  ended  at  an  earlier 
time,  in  which  case  the  time  of  mailing  shall  be  deemed  to  be  the  last 
minute  of  the  business  day  of  that  station;  or 

(2)  An  entry  in  ink  on  the  Receipt  for  Certified  Mail  showing 
the  time  of  mailing  and  the  initials  of  the  postal  employee  receiving 
the  item  and  making  the  entry,  with  appropriate  written  verification  of 
such  entry  from  the  post  office  station  of  mailing,  in  which  case  the 
time  of  mailing  shall  be  the  time  shown  on  the  entry.  If  the  postmark 
on  the  original  Receipt  for  Certified  Mail  does  not  show  a date,  the 
offer  shall  not  be  considered. 

D.  Notwithstanding  the  restrictions  enumerated  above,  the 
Government  reserves  the  right  to  consider  late  proposals  if  such 
action  is  deemed  to  be  in  its  best  interest. 

5.  Thirty  (30)  copies  of  proposals  should  be  submitted  in  time  to 
arrive  not  later  than  the  time  specified  in  the  covering  letter  of 
this  RFP.  Telegraphic  offers  will  NOT  be  accepted.  The  Government 
reserves  the  right  to  consider  proposals  or  modifications  thereof 
received  after  the  date  indicated  but  before  award  is  made,  should 
such  action  be  in  the  best  interest  of  the  Government. 

All  offerors  will  be  notified  of  their  selection  or  non-selection 
as  soon  as  possible  after  final  decisions  are  made.  Formal  notification 
of  non-selection  will  not  be  made  until  contract  have  been  awarded. 

6.  The  Government  reserves  the  right  to  make  an  award  without  dis- 
cussion of  proposals  received.  Proposals  should,  therefore,  be  sub- 
mitted initially  on  the  most  favorable  terms  to  the  Government  from 
cost  and  technical  standpoints.  It  is  understood  that  the  proposa''  will 
become  a part  of  the  official  file  on  this  matter  without  obligation  t" 
the  Government.  The  Government  reserves  the  right  to  reject  all  pro- 
posals received  at  any  time  during  the  negotiation  process. 

7.  Award  of  a contract  as  a result  of  this  solicitation  is  conting*  !it 
upon  the  availability  of  funds. 

8.  Any  extra  copies  of  the  offeror's  proposal  will  be  de=:tr  ‘d  a^t 
six  (6)  months  if  by  that  tim.e  no  other  written  instruction‘s  .ir*  r-  ■ 
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from  the  offeror  by  the  office  to  which  he  sent  his  proposal.  This  will 
include  drawings,  specifications,  brochures,  etc. 

9..  The  offeror’s  proposal  must  disclose  his  technical  approach  in 
as  much  detail  as  possible,  including,  but  not  limited  to,  the  require- 
ments specified  in  the  technical  proposal  instruction  section  herein. 

In  addition,  the  requirements  of  the  business  management  proposal 
instruction  section  herein  must  be  complied  with.  Offerors  are  advised 
that  paramount  consideration  shall  be  given  to  the  evaluation  of  technical 
proposals  and  business  planning  as  well  as  price,  in  the  award  of  a 
contract  hereunder. 

10.  Proposals  submitted  in  response  to  this  RFP  will  be  reviewed  by 
a committee  of  scientists  and  contracts  personnel  knowledgeable  in  the 
areas  covered  by  this  RFP. 

11.  The  factors  considered  in  evaluating  each  proposal  include  plan, 
people,  and  cost.  There  must  be  personnel  of  experience  and  competence 
with  reasonable  time  available  for  the  program;  consultants  must  have 
similar  qualifications  and  the  likelihood  of  collaborative  effort  must 
be  demonstrated.  The  ability  and  willingness  to  communicate  effectively 
and  concisely  with  NCI  staff  and,  in  some  instances,  with  other  scien- 
tists is  of  importance;  the  proposal  will  be  considered  as  an  example 

of  your  ability  to  communicate  effectively. 

12.  The  contractor  will  be  selected,  who  on  the  basis  of  his  proposal, 
shows  the  highest  promise  for  successful  execution  of  contract  require- 
ments . 


13.  The  offeror  shall  specifically  state  whether  or  not  his  proposal  is 
predicated  upon  the  acceptance  of  all  terms  and  conditions  contained 

in  this  Request  for  Proposal  and  any  amendments  thereto. 

14.  The  offeror  should  refrain  from  incurring  any  costs  against  the 
contract  until  it  has  actually  been  executed  and  is  in  effect. 

Costs  incurred  prior  to  the  effective  date  of  the  executed  contract 
are  not  reim.bursable . 

15.  All  work  under  this  contract  will  be  performed  under  the  general 
guidance  and  direction  of  the  Project  Officer(s)  whose  responsibility 
it  will  be  to  define  the  technical  needs  to  be  carried  out  under  this 
contract.  Such  guidance  and  direction  shall,  however,  be  within  the 
provisions  of  the  contract.  Changes  to  those  provisions  may  be  nego- 
tiated and  made  only  by  the  Contracting  Officer.  Inspection,  approval 
and  acceptance  of  all  work  to  be  performed  under  this  contract  will  bi 
made  by  the  Project  Officer(s)  or  their  duly  authorized  reprr  senta ' i . 
The  Contractor  will  be  required  to  secure  the  prior  approval  of  r’ 

Project  Officer(s)  with  respect  to  any  changes  in  establisV.d  pr  r. 

forms  or  standards. 
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16.  The  Contractor  will  be  required  to  designate  a Project  Director  who 
will  (a)  manage  all  activities  related  to  this  contract;  (b)  monitor  and 
assume  the  responsibility  for  the  satisfactory  performance  of  all  services 
provided  by  the  functionally-organized  departments  of  the  offeror;  (c) 
provide  technical  reports  and  cost  information  as  required  by  the  terms 

of  the  contract  or  as  requested  by  the  Project  Officer(s)  and  (d)  serve  as 
the  Government's  principal  point  of  contact. 

17.  Any  changes  in  key  technical  personnel  may  be  made  only  with  the 
authorization  of  the  Project  Officer(s)  (or  if  identified  in  the  contract 

a contract  amendment,  authorized  by  the  Contracting  Officer,  is  necessary). 

18.  The  contract  will  require  that  no  information  furnished  to  or 
developed  by  the  Contractor  in  the  performance  of  this  contract  shall 
be  published  or  divulged  in  any  thesis,  writing,  public  lecture,  patent 
application  and  the  like  without  the  prior  submission  of  the  manuscript 
or  material  to  the  Project  Officer(s),  or  their  duly  authorized  repre- 
sentative, for  clearance.  The  contract  will  also  stiplulate  that  the 
requirements  of  this  clause  shall  be  incorporated  into  any  subcontracts 
awarded  in  connection  with  the  performance  of  this  prime  contract. 

19.  All  Department  of  Health  Education  and  Welfare  contracts  are  subject 
to  the  provisions  of  the  Federal  Procurement  Regulations  (FPR) . (These 
regulations  may  be  purchased,  on  a subscription  basis,  from  the  Superin- 
tendent of  Documents,  U.S.  Government  Printing  Office,  Washington,  D.  C., 
20402.)  DHEW  has  included  those  provisions  of  the  FPR  which  have  most 
frequent  application  to  contracts  sponsored  by  elements  of  DHEW  in  "General 
Provisionss"  HEW  313,  314,  315,  and  316,  each  of  which  applies  to  a different 
type  of-  contract.  The  appropriate  "General  Provisions"  is  made  a part 

of  each  contract.  A copy  of  the  applicable  "General  Provisions",  and 
modifications,  is  included  with  this  solicitation. 

20.  All  proposals  are  treated  as  privileged  communications,  including 
information  on  individual  salaries  and  other  specific  budgetary  items. 

21.  Government  policy  prohibits  Government  personnel  from  accepting 
gratuities  in  any  form  from  organizations  or  individuals  doing  or 
seeking  to  do  business  with  the  Government.  The  cooperation  of 
contractors  is  required  in  maintaining  the  highest  standards  in  its 
business  relations  with  all  Government  personnel  concerned  in  the 
negotiation,  award  and  administration  of  any  contract. 

22.  The  prospective  offerors  will  list  the  names  and  telephone 
numbers  of  the  persons  authorized  to  conduct  negotiations.  This  should 
be  part  of  a completed  proposal  summary  data  sheet,  similar  to  the  op'= 
which  is  attached  to  this  RFP,  which  should  be  submitted  with  each 
proposal . 
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23.  The  prospective  offerors  will  list  the  names,  experience  record, 
and  social  security  numbers  of  the  key  personnel  proposed  for  assignment 
of  this  project.  Resumes,  curriculum  vitae,  and  bibliography  of  the  team 
members  should  be  given  in  an  appendix.  Experience  specifically  related  t 
elements  of  this  project  should  be  clearly  identified.  Some  contractors 
choose  to  present  resumes,  curriculum  vitae,  and  bibliography  of  many 
people  in  addition  to  those  who  will  be  engaged  on  the  program.  To  the 
extent  that  such  information  indicate  the  attributes  of  personnel  who 
will  make  suppervisory  or  tangential  contributions  to  the  program,  this 
may  be  worthwhile.  On  the  other  hand,  resumes,  etc.,  of  people  who  by 
their  title  and  position  do  not  appear  even  remotely  connected  with  the 
program  could  very  well  be  construed  as  padding. 

24.  A proposed  project  chart  showing  the  names  and  positions  of  all 
key  personnel  who  are  proposed  for  this  project  must  be  given.  The 
chart  and  any  other  explanatory  material  must  be  sufficient  in  detail 
to  indicate  the  chain  of  command,  functions  and  work  flow  for  all 
major  aspects  of  the  activities  and  must  show  for  all  personnel  the 
extent  to  which  they  will  be  available  to  this  project. 

25.  The  expected  extent  and  nature  of  participation  and  contribution 
to  the  project  by  non-resident  general  management  should  also  be 
detailed.  Accordingly,  an  abridged  organizational  chart  for  the  over- 
all organization  should  be  submitted,  showing  how  the  proposed  project 
is  to  be  treated  in  overall  corporate  management. 

26.  Indicate  the  name  and  address  of  the  cognizant  Government  Augit 
Agency. 

27.  . The  proposal  must  be  signed  by  an  individual  empowered  to  con- 
tractually bind  the  organization  and  it  should  contain  a statement 
that  the  proposal  is  firm  for  a period  of  not  less  than  90  days. 

28.  Proposals  will  be  typewritten  or  reproduced  on  letter-sized 
paper  and  will  be  legible  in  all  required  copies.  Unnecessarily 
elaborate  and  expensive  brochures,  art  work  paper,  bindings,  visual 
and  other  presentation  aids,  beyond  that  sufficient  to  present  a 
complete  and  meaningful  proposal,  are  neither  necessary  nor  wanted 
and  may  be  construed  as  an  indication  of  the  offeror’s  lack  of  cost 
consciousness.  All  parts,  schedules  and  attachments  should  be  clearly 
marked  to  identify  them  with  the  proposal. 

29.  With  regard  to  restrictions  which  an  offeror  may  want  to  place  on 
the  disclosure  of  data  contained  in  his  proposal,  offerors  shall  nark 
the  title  page  with  the  legend  set  forth  below: 

"This  data,  furnished  in  connection  with  Request  for 

Proposal  No.  , shall  not  be  disclosed  outside 

the  Government  and  shall  not  be  duplicated,  used,  or 
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disclosed  in  whole  or  in  part  for  any  purpose  other  than 
to  evaluate  the  proposal;  provided  that  if  a contract  is 
awarded  to  this  Offeror  as  a result  of  or  in  connection 
with  the  submission  of  this  data,  the  Government  shall 
have  the  right  to  duplicate,  use  or  disclose  the  data 
to  the  extent  provided  in  the  contract.  This  restric- 
tion does  not  limit  the  Government's  right  to  use  in- 
formation contained  in  the  data  if  it  is  obtained  from 
another  source  without  restriction.  The  data  subject 

to  this  restriction  is  contained  in  

of  this  proposal." 

The  offeror  shall  mark  each  sheet  of  data  which  he  wishes  to  restrict 
with  the  following  legend: 

"Use  or  disclosure  of  quotation  data  is  subject  to  the 
restriction  on  the  title  page  of  this  proposal." 


TECHNICAL  REQUIREI>!ENTS 


General 


The  National  Cancer  Institute National  Institutes  of  Health,  is  seeking 
an  organization  with  the  capability  to  mange  and  operate  a large  and 
diverse  cancer  research  center  at  Fort  Detrick,  Frederick,  Maryland. 

The  work  to  be  carried  out  at  the  center  will  include  a wide  range  of 
research  studies  and  support  work  in  viral  carcinogenesis,  viral  oncology, 
immunology,  biochemistry,  chemical  carcinogenesis,  cancer  chemotherapy 
and  cancer  immunotherapy. 

It  should  be  understood  that  the  need  for  additional  projects  or  tasks 
may  arise  from,  time  to  time  depending  upon  research  developments.  The 
additional  projects  and/or  expansion  of  ongoing  projects  will,  however, 
be  initiated  only  upon  amendment  of  the  contract.  Specific  research 
projects  may  be  proposed  by  the  Contractor  at  any  time. 

Category  I - Projects  are  those  which  should  be  initiated  as  early 
as  po'ssible  within  the  initial  year  of  operation.  Category  II  - 
Projects  should  be  planned  for  (necessary  facilities  renovations 
surveyed  etc.)  but  actual  operations  should  not  begin  until  the 
contract  is  amended  to  so  provide.  The  Contractor  need  not  provide 
cost  estimates  for  these  projects  at  this  time. 
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Large-scale  production  in  tissue  culture  of  oncogenic  and 
suspected  oncogenic  viruses  on  a continuing  basis  as  authorized 
by  the  Project  Officer.  _ This  would  include  avian,  murine, 
feline  and/or  other  viruses  for  which  established  protocols 
exist  and  large-scale  production  has  previously  been  demonstrated. 

The  quantity  of  virus  required  would  necessitate  a production 
capability  of  at  least  3 lots  of  50  liters  each  week  or  of  one  lot 
of  at  least  150  liters  per  week. 

Seed  stock  amounts  of  cell  cultures  would  be  provided  by  the 
National  Cancer  Institute.  Virus  purification  and  concentration 
should  be  monitored  by  quality  control  procedures  to  include,  but 
not  be  limited  to,  accurate  particle  counts  determined  by  electron 
microscopy,  description  of  virion  intactness,  bioassay  for  infectivity 
and  antigenicity,  protein  content,  and  monitoring  for  freedom  from 
specified  contaminants. 

Contractor  must  maintain  seed  stocks  or  small  bataches  of  a 
wide  variety  of  agents  so  that  large-scale  production  requirements 
of  selected  viruses  can  be  programmed  without  undue  delay.  The  types 
of  viruses  for  which  production  might  be  required  would  include  Rous 
sarcoma  virus,  Moloney  sarcoma  virus,  Rauscher  leukemia  virus,  feline 
leukemia  virus,  feline  sarcoma  virus,  rat  mammary  tumor  virus,  and/or 
other  viruses  designated  by  NCI.  The  contractor  shall  examine  Buildings 
538  and  539,  and  shall  recommend  the  area  best  suited. 

2 . Developmental  Research 

Developmental  research  relative  to  virus  production  of  those 
oncogenic  or  suspected  oncogenic  viruses  for  which  no  established 
protocols  exist  or  for  which  existing  protocols  have  failed  to  con- 
sistently provide  a suitable  product. 

This  activity  would  require  the  capability  to  develop  or  modify 
existing  animal  and/or  tissue  culture  procedures,  characterize  the 
various  parameters  impinging  on  virus  production  such  as  serum  require- 
ments, oxygen  tension,  other  gaseous  elements,  temperature  and  time  to 
incubation,  etc.,  and  study  of  buffers,  stabilizing  agents,  and  methodo- 
logy to  permit  production  and  long-term  storage  of  viruses  without  loss 
of  selected  desirable  properties. 
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The  types  of  viruses  which  might  be  studied  within  this  type 
of  activity  would  include  the  Epstein-Barr  virus.  Herpesvirus  saimiri, 
and  others  for  which  large-scale  virus  production  has  been  difficult. 

Within  this  scope  of  activity  would  be  included  that  developmental 
research  necessary  to  propogate  and  intially  characterize  newly  isolated 
agents  of  special  importance.  This  might  include  new  agents  isolated 
from  human  neoplastic  specimen  material.  This  activity  would  require 
the  capability  for  large-scale  work-up  from  small-scale  virus  production 
obtained  from  either  monlayer,  suspension,  or  submerged-type  tissue 
culture. 

This  activity  could  be  carried  out  in  the  Fort  Detrick  building 
designated  as  No.  539.  It  is  estimated  that  approximately  5 man-years 
of  professional  effort  would  be  required  for  this  activity  during  the 
initial  year  of  contract. 

3.  Preparation  of  Viral  Diagnostic  and  Test  Reagents 

Preparation  of  specialized  viral  diagnostic  and  test  reagents  as 
determined  by  NCI.  This  activity  would  involve  preparations  from  selected 
avian,  murine,  feline  and/or  other  viruses  based  on  procedures  and  tech- 
niques already  established.  Developmental  research  to  improve  estab- 
lished techniques  would  be  performed  as  necessary. 

Reagents  to  be  prepared  might  include,  but  not  be  limited  to, 
viral  capsid,  envelope  and/or  membrane  antigens.  Techniques  to  be 
employed  might  include  ion  exchange  and  gel  filtration,  column 
chromatography,  isoelectric  focusing,  immunoabsorption , agar-gel 
double  diffusion,  isotope  labeling,  radioimmunoassay,  standard 
laboratory  serological  procedures,  and  chemical  characterization. 

Production  of  specialized  antisera  to  these  reagents  would 
be  required  in  selected  standard  small  laboratory  animals.  These 
might  include  monspecific  antisera  to  viral  gs  antigens  and  species- 
specific  anti-viral  polymerase  sera. 

That  virus  production  required  to  prepared  these  specific  reagents 
would  be  in  addition  to  the  virus  production  specified  in  Task  1. 

Large-scale  preparation  of  these  reagents  would  not  be  expected 
to  commence  during  the  initial  year  of  this  contract.  However,  duriii,; 
the  initial  contract  year,  preliminary  laboratory-scale  and  developmental 
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research  concerning  these  materials  would  be  initiated.  It  is  estimated 
that  approximately  3 man-years  of  professional  effort  would  be  required 
for  this  activity  during  the  initial  year. 

This  task  could  be  performed  in  the  buildings  designated  539  and/ 
or  560. 

4.  Environmental  Control 


The  contractor  will  be  responsible  for  developing  and  implementing 
an  environmental  control  and  biological  safety  program  for  the  Fort 
Detrick  complex  to  assure  the  safety  of  the  worker,  the  community  and 
the  integrity  of  all  developmental,  production  and  research  activities. 

He  will  be  responsible  for  the  operation  and  surveillance  of  all  contain- 
ment systems.  This  responsibility  will  include  the  certification  and 
monitoring  of  (1)  primary  biological  barrier  systems  including  Class  I 
and  Class  III  safety  cabinets,  vertical  flow  biological  safety  cabinets, 
animal  isolators,  etc.,  and  (2)  secondary  barrier  system,  including  auto- 
claves, air  locks,  air  exhaust  and  filtration  systems,  biological  waste 
treatment  systems  (except  for  sewage  treatment  and  incineratory  operation) 
and  all  architectural  barriers-.  The  contractor  will  also  be  responsible 
for  performing  all  routine  and  emergency  space  and  containment  system 
decontamination  procedures. 

5.  NCI  Office  of  Biohazards  and  Environmental  Control 

The  contractor  will  be  responsible  for  providing  and  maintain- 
ing approximately  20,000  square  feet  of  laboratory,  animal  holding, 
and  office  space  which  will  be  occupied  by  the  NCI  Office  of  Bio- 
hazards and  Environmental  Control  and  its  biohazards  consultants.  Ini- 
tial occupany  by  the  Environmental  Control  Section,  OB&EC  will  be  planned 
for  as  soon  as  possible.  This  section  includes  approximately  13  members 


(continued  on  page  3) 
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including  consultants.  Occupany  by  the  Biohazard  Research  Section  will 
not  occur  until  after  appropriate  renovations  have  been  completed.  The 
contractor  will  be  responsible  for  providing  technical  staff  including 
laboratory  technicians,  animal  caretakers  and  engineering  aids  to  support 
the  program  activities  of  the  OB&EC  as  required.  Approximately  six  (6) 
technicians,  two  (2)  animal  caretakers.  This  task  can  be  performed  in 
the  building  designated  550. 

The  contractor  shall  identify  an  environmental  control  and 
biological  safety  person  who  will  serve  as  a liaison  between  the  NCI, 
OB&EC  and  biological  safety  group  of  the  contractor.  This  individual 
should  be  located  in  the  space  provided  for  the  NCI  OB&EC. 

6 . Advance  Systems  Laboratory 

Establish  and  maintain  an  advance  systems  laboratory  for  research 
in  viral  oncology.  This  laboratory  would  contain  the  most  modern 
equipment  and  safety  features  available.  Laboratory  modules  should  be 
specifically  designed  for  tissue  culture,  virological,  biochemical, 
and  immunological  studies.  Additional,  containment-type  holding  rooms 
for  small  laboratory  animals  would  be  provided  and  maintained  by  the 
contractor.  This  facility  would  be  utilized  by  NCI  intramural  research 
scientists  and  also  be  made  available  to  scientists  or  teams  of 
scientists  from  throughout  the  world,  selected  by  NCI,  who  would  be 
invited  to  work  in  areas  of  major  breakthroughs  in  cancer  research. 

The  contractor  would  provide  support  services  and  a technical  staff 
for  this  facility.  The  building  designated  as  560  at  Fort  Detrick  can 
be  used  for  this  purpose.  It  is  estimated  that  approximately  5 man-years 
of  professional  effort  would  be  required  for  this  activity  during  the 
initial  year. 

7 . Studies  on  Selected  Bacterial  Species 

Conduct  an  investigation  on  the  metabolism  of  selected  bacterial 
species  to  determine  their  ability  to  produce  carcinogens  or  carcinori 
precursors  in  vitro  and/or  in  vivo.  Microorganisms  to  be  studied  i;iil 
be  provided  by  the  National  Cancer  Institute.  The  effect  of  nutrition 
and  environmental  factors  (pH,  temperature,  nutrient  concentration,  l,  t 
on  cell  metabolism  leading  to  the  formation  of  carcinogens  will  be 
investigated.  A chemostat— like  apparatus  will  be  devised  to  pe'^nit 
control  and  poising  of  the  bacterial  population  at  predetormin=  d 
physiological  states  (stationary,  logarithmic).  Metabolites  fro... 
cells  which  have  been  m.aintained  in  this  manner  will  be  isolated 
and  identified. 
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Personnel  selected  for  this  investigation  must  be  able  to  conduct 
physiological  studies  of  microorganisms  including  the  growth,  nutrition, 
maintenance  and  enzymology  of  strict  anaerobes.  They  must  be  acquainted 
with  techniques,  reagents,  and  equipment  used  for  anaerobic  work  such 
as  the  use  of  anaerobic  hoods,  VPI  (or  similar)  anaerobic  culture 
system,  pre-reduced  media.  Experience  in  the  use  of  thin  layer,  column, 
and  gas  chromatography,  as  well  as  other  metabolic,  biochemical  and 
analytical  procedures  is  necessary.  It  is  estimated  that  this  program 
will  require  approximately  2 1/2-man  years  of  professional  staff  for 
the  initial  year  (microbiologist,  biochemist). 

Similar  activities  are  now  ongoing  within  Building  560  and  this 
activity  can  be  continued  in  that  location. 

8.  Large-Scale  Bioassays 

Conduct  large-scale  carcinogenesis  bioassays  (by  skin-painting, 
injection,  intubation  or  feeding)  of  materials  considered  to  present 
a relatively  high  level  of  hazard.  Such  materials  might  include, 
for  example,  radioactive  substances  or  toxic  chemicals  in  single  or 
combined  exposures.  It  is  anticipated  that  lifetime  studies  will  be 
conducted  using  small  rodents,  primarily  rats,  mice  and  hamsters. 

The  conduct  of  such  studies  requires  expertise  in  toxicology  and  in 
the  determination,  monitoring,  administration  and  decontamination  of 
toxic  substances.  In  addition,  qualified  personnel  must  be  available 
for  the  conduct  of  gross  and  histopathological  evaluation  of  the 
animal  tissues  resulting  from  such  studies. 

The  chemicals,  which  will  be  designated  by  NCI,  will  be  procured 
by  the  contractor.  The  contractor  shall  survey  necessary  renovations 
and  equipment  needs  in  such  a manner  as  to  meet  the  standards  elucidated 
in  the  NIH  Guide  for  Laboratory  Animal  Facilities  and  Care.  The  studies 
shall  be  conducted  in  two  steps: 

Step  I - Performance  of  preliminary  acute  and  subacute  toxicity 
studies. 


Step  II  - Performance  of  Chronic  Tests:  It  is  estimated  that 

approximately  5,000  rats  and  5,000  mice  will  have  been  started  on 
chronic  tests  by  the  end  of  the  first  full  year  of  operation.  The 
number  of  animals  should  be  increased  to  about  15,000  of  each  sprrii  •=; 
by  the  end  of  the  second  year. 


5. 
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The  Contractor  shall  select  suitable  space  in  Building  539  for  this 
purpose.  The  protocol  to  be  utilized  in  these  bioassay  studies  is  included 
as  Attachment  II-A. 

9 . Preparation  and  Characterization  of  Carcinogens 

Preparation  and  characterization  of  a variety  of  ultra-pure  car- 
cinogens for  use  in  biochemical  and  immunologic  studies  of  the  carcino- 
genic process.  The  substances  selected  will  be  furnished  to  the  con- 
tractor and  therefore  an  estimate  of  cost  for  the  raw  materials  should 
not  be  included  in  the  proposal.  In  addition  to  the  production  of  such 
materials  in  small  quantituties  of  less  highly  purified  material  which 
may  be  needed  in  the  animal  bioassay  program.  The  substances  chosen 
will  generally  be  chemicals  abgut  which  a significant  amount  of  litera- 
ture is  already  available  regarding  toxicity  and  techniques  for  purifi- 
cation and  chemical  analysis.  Some  of  these  chemicals  will  be  highly 
toxic  and  facilities  should  be  suitably  equipped  to  handle  such  materials. 

Under  this  activity  the  contractor  should  be  prepared  to  provide, 
in  addition  to  the  preparative  activities  already  detailed,  at  least 
the  following  services  on  a routine  basis: 

a.  Physical  characterization  of  the  materials  be  such  means  as  U\^, 

IR,  melting  point,  boiling  point  and  refractive  index.  Quali- 
tative identification  and  quantitative  determination  of  the 
amount  of  the  nominal  ingredient  or  ingredients  of  each  specific 
substance  provided.  The  contractor  will  devise  appropriate 
analytical  procedures  for  each  substance  using  techniques 

for  separation  and  characterization  whenever  possible  such  as: 
column,  thin  layer  and  vapor  phase  chromatography;  ultra- 
violet, infrared  and  magnetic  resonance  spectroscopy  and  mass 
spectrometry. 

b.  Detection  and  partial  characterization  of  impurities  present  'n 
each  substance,  including  the  number  and  approximate  percentage 

of  each  of  the  minor  components  present  and  some  identifying 
features,  such  as  RF  values  or  VPC  retention  times  in  two  or 
more  chromatographic  systems. 

c.  Determination  of  the  rate  of  decomposition  of  each  substanc«- 
when  mixed  in  animal  feeds.  Periodically  check  on  the 
efficiency  of  the  chemical/feed  mixing  processes  emplos’e-H  in 

the  bioassay  contracts  by  analyzing  aliquots  of  the  treated 
feeds . 

It  is  estimated  that  the  performance  of  this  activity  will  1..  n i;,- 
an  annual  level  of  effort  of  approximately  2-man  years  of  prot'^ 
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staff.  The  activities  described  could  be  carried  out  in  either  the  old 
portion  of  Building  539  or  in  Building  560  with  a minimum  of  modification. 

10.  In  Vitro  Bioassay  Methodology  for  Potential  Carcinogens 

The  development  and  implementation  of  ^ vitro  bioassay  methodology 
for  potential  carcinogens  (chemicals,  viruses,  radiation  or  combinations) 
presenting  a high  degree  of  hazard.  Such  activities  require  the  aviai- 
lability  of  qualified  personnel  for  both  tissue  and  organ  culture  programs. 
Investigators  must  be  able  to  develop  or  modify  existing  procedures,  to 
characterize  and  quantitate  the  parameters  used  as  endpoints,  and  to  mea- 
sure and  vary  experimental  conditions  ^edia,  temperature,  buffers,  etc.). 

It  is  estimated  that  the  performance  of  this  activity  will  require 
an  annual  level  of  effort  of  approximately  2-man  years  of  professional 
staff.  This  activity  should  be  carried  out  so  that  it  may  interface  as 
conveniently  as  possible  with  the  efforts  described  under  task  7.  The 
Contractor  shall  select  suitable  space  in  Building  539  or  560. 

11.  Animal  Holding 


Approximately  5,000  mice  and  5,000  rats ,■ hamsters , and  guinea  pigs 
will  be  held  either  for  the  purpose  of  providing  animals  of  kno\^m  age 
for  experimental  purposes,  or  for  following  experimental  animals  for 
long  periods  for  morbidity  or  mortality.  For  some  animals,  individual 
cages  or  other  special  handling  may  be  required.  All  animals  will 
require  positive  identification,  daily  observation,  detailed  records, 
and  sometim.es  body  weights  or  other  items  at  directed  intervals. 

Housing,  bedding,  feed  and  environmental  conditions  will  meet  the 
requirements  of  the  Institute  of  Laboratory  Animal  Care,  and  m.ust  be 
approved  by  the  Project  Officer.  Animal  holding  may  be  required  for 
periods  from  a few  weeks  up  to  three  years.  Reports  will  be  made  on 
specific  animals  to  the  responsible  investigator,  as  directed  by  the 
Project  Officer.  Space  will  be  made  available  where  the  responsible 
investigator  may  come  to  observe  his  animals  or  perform  minor  procedures 
on  them  (e.g.,  blood  sam.pling,  antigen  injection,  etc.).  Provision 
will  be  made  both  to  pick  up  animals  at  NIH,  or  return  them  from 
Fort  Detrick  to  NIH,  under  environmental  control,  and  on  one  v.’orking 
day's  notice.  The  Contractor  shall  select  suitable  space  from  Categ. r- 
buildings  (cannot  be  done  at  Animal  Farm) . 

12.  Animal  Farm 


The  contractor  will  operate  a rodent  colony  to  capacity  consis- 
tent with  and  in  the  manner  specified  in  Attachm.ent  II-B.  T!ic  pri-  .ft 
conditioning  buildings  will  be  operated  to  supply  the  needs  of  i‘.> 
research  laboratories  at  Fort  Detrick.  Rodents  will  be  pr j .u  ■ r 
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Fort  Detrick  and  shipped  to  other  NCI  operations  as  production  permits 
and  as  the  Contracting  Officer  directs.  First  priority  for  animals 
will  be  given  to  the  internal  requirements  of  the  research  of  the 
research  laboratories  at  Fort  Detrick. 

C.  Category  II  - Projects 

13.  Animal  Holding,  Containment  Type 

Operate  and  maintain  a large  animal  containment-type  holding 
facility.  This  facility  contains  large  holding  rooms  with  provis- 
ion for  ventilated  cages,  and  necropsy  rooms.  X-ray  rooms,  and 
laboratories  for  all  essential  support  requirements  for  care  and 
maintenance  of  the  animals.  This  facility  consists  of  the  building 
designated  571  at  Fort  Detrick  and  has  the  capability  of  holding 
over  1,000  monkeys  or  equivalent  numbers  of  smaller  animals.  The 
contractor  shall  be  responsible  for  providing  all  ancilliary  histo- 
pathology  services  in  addition  to  normal  animal  care  services. 

The  contractor  would  not  be  expected  to  activate  this  task  during 
the  initial  year.  At  full  capacity  it  is  estimated  that  approximately 
10  professional  man-years  and  20  non-professional  man-years  will  be 
utilized. 

14 . Resources  Storage  and  Distribution 

Operate  and  maintain  a regional  resources  storage  and  distribution 
repository  in  coordination  with  NCI-SVCP  Program  Resources  and  Logistics 
Office.  The  items  stored  and  issued  would  consist  of  frozen  virus  pre- 
parations, human  and  animal  tissues,  sera,  and  cell  cultures.  This 
material  will  be  stored  in  ultra-low  temperature  mechanical  and  liquid 
nitrogen  freezers.  Provisions  for  vialing,  marking,  inventory  and 
packing  of  specimens  for  shipment  will  be  maintained.  Up  to  20  large 
freezers  (e.g.  Revco  or  Linde  model  1000)  will  be  capacity  of  the 
facility.  Shipments  will  be  delivered  to  NIH  or  to  local  airports  for 
air  freight  to  consigness  designated  by  the  Project  Officer.  Up  to 
50  shipments  a month  may  be  required.  Adequate  inventorv  lists  and  rcc 
of  shipment  will  be  maintained  and  supplied  to  the  Project  Officer  on 
request.  Ihis  activity  would  require  3-man  years  effort.  Contract-  r 
would  not  be  required  to  activate  this  task  during  the  initial  contr  ? 
year. 

15 . Tissue  Material 

Perform  activities  necessary  for  the  propagation  of  tis'?’.'  • ; -i 
obtained  from  human  neoplastic  specimens  and  provide  for  stor  .. . 
aistribution  of  established  cultures  as  designated  by  NCI.  Cu  t-  r<  * 
human  tissues  would  be  produced  in  cell  culture  by  u-ua’  ' 
explanting,  and  enzymatic  dispersion.  Viable  ceil  c ui.;  . - 

cells  growing  would  be  documented  by  frequent  observaf  . 
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be  monitored  for  bacterial,  fungal  and  mycoplasma  contamination.  Success- 
ful cultures  will  be  preserved  by  slow  freezing  to  liquid  nitrogen  tempera- 
tures and  aliquots  tested  for  viability.  Records  of  all  above  obervations 
will  be  furnished  along  with  cultures  to  using  labs.  Limited  developmental 
work  in  methods  for  m vitro  propagation  of  characterized  human  normal  and 
neoplastic  cells  will  be  conducted.  This  would  require  2 professional  man- 
years  effort.  This  activity  would  not  be  required  during  the  initial  con- 
tract year. 
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Protocol  For  Bioassay  Studies  - (Project  No.  8) 


I,  The  bioassay  studies  will  be  developed  in  three  phases. 

A.  Procurement  of  the  test  chemicals 

The  chemicals,  which  will  be  designated  NCI,  will  be  procured 
by  the  contractor.  Procurement  costs  for  these  materials  will 
vary  X'/idely  and  a reasonable  cost  estimate  is,  therefore, 
impossible.  It  is  suggested  that  this  cost  item  be  excluded 
from  the  proposal  budget.  NCI  will,  of  course,  provide 
reimbursement  for  such  costs  (use  $10,000  for  estimating 
purposes) . 

The  chemicals  on  test  will  generally  be  organics  but  inorganics 
could  be  included.  The  test  materials  will  usually  be  single 
primary  compounds  although  mixtures  of  such  compounds  could 
be  employed.  There  will  generally  be  a significant  amount 
of  literature  available  as  to  the  toxicity,  techniques  for 
chemical  analysis  and  sources  of  supply  of  these  materials. 

B.  Performance  of.  preliminary  toxicity  studies 

The  goal  of  this  phase  of  the  study  is  to  determine  the  maximally 
tolerated  dose  and  the  optimal  experimental  conditions  for  bio- 
assay  involving  continuing  exposure  of  the  animals  by  the  route 
selected  for  the  definitive  chronic  experiments. 

The  preliminary  tests,  primarily  sub-acute  tests,  will  be  per- 
formed in  mice  and  rats  or  such  other  animals  as  are  agreed  on. 
For  this  purpose  groups  of  five  6-week-old  animals  of  each  sex 
and  of  each  species  will  be  exposed  to  five  (5)  dose  levels  ot 
the  test  chemical  for  six  (6)  weeks.  The  animals  will  thou  • 
maintained  for  two  (2)  additional  weeks  under  control  condit’  ■ 
to  detect  possible  delayed  toxicity.  During  this  test  neri 
animals  will  be  handled  as  specified  and  their  weights  rec  rdc  . 
Thorough  gross  necropsies  are  required  in  these  subacut-  te  t . 

A histological  examination  of  tissues  is  not  generally  neu. 
but  may  be  required  in  selected  cases. 

C.  Performance  of  chronic  tests 

Long  term,  tests  will  be  perfon.ied  utilizing  groups  of  60  r.a’ 
and  50  females  of  the  two  rodent  species  selected  a"  ,r  . 
two  dose  levels,  maximum  tolerated  Jose  ('riD)  and  uu;-  ' 

(1/2  MTD) . Thus  each  chemical  will  be  tested  in  L 0 mii* 
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100  females  of  each  of  two  animal  species  for  a total  of  400 
animals  per  material.  Untreated  and  vehicle  control  animals  of 
each  species  and  sex  will  run  concurrently;  their  number  will 
constitute  about  one-fifth  of  the  experimental  groups.  Suitable 
groups  of  animals  on  a known  carcinogenic  chemical,  will  be 
included  in  the  study  to  provide  positive  controls. 

Beginning  with  4-week-old  animals  the  weight  gain  of  the  animals 
will  be  recorded  at  two-week  intervals  the  first  12  weeks  and  at 
monthly  intervals  thereafter.  All  animals  on  treatment  will  be 
inspected  daily.  The  general  conditions  of  the  animals  will  be 
duly  recorded  and  any  gross  abnormalities  will  be  noted  as  to 
nature,  extent  and  location.  Arrangements  must  be  made  to 
isolate  such  animals  if  they  are  unlikely  to  recover.  They  will 
be  subjected  to  necropsy.  It  is  expected  that  treatment  and 
observation  will  continue  for  an  average  of  90  weeks  for  mice  and 
110  weeks  for  rats.  At  the  end  of  the  experiment  all  animals 
will  be  subjected  to  necropsy  and  appropriate  histopathological 
examination . 

II.  Chemistry 

The  following  services  will  required  for  the  test  materials. 

A.  Routinely 

1.  Physical  characterization  of  the  materials  by  such  means  as 
UV,  IR,  melting  point,  boiling  point  and  refractive  index. 
Qualitative  identification  and  quantitative  determination  of 
the  amount  of  the  nominal  ingredient  or  ingredients  of  each 
specific  substance  provided.  Such  substances  may  be  either 
single  primary  compounds  or  mixtures. 

The  contractor  will  devise  appropriate  analytical  procedures 
for  each  substance  using  modern  techniques  for  separation 
and  characterization  whenever  possible  such  as:  column, 

thin  layer  and  vapor  phase  chromatography;  ultraviolet, 
infrared  and  magnetic  resonance  spectroscopy  and  mass 
spectrometry . 

2.  Detection  and  partial  characterization  of  impurities  prc-seiit 
in  each  substance,  including  the  number  and  approximate 
percentage  of  each  of  the  minor  components  present  and 

some  identifying  features,  such  as  RF  values  or  VPC  reten- 
tion tim.es  in  two  or  more  chromatographic  systems. 
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3.  Determination  of  the  rate  of  decomposition  of  each  substance 
when  mixed  in  animals  feeds.  The  contractor  must  devise 
methods  for  the  quantitative  recovery  of  the  active  ingredi- 
ents of  each  test  substance  from  animal  feed. 

A.  Periodically  analyze  samples  of  animal  feed  and  bedding  for 
pesticide  and  the  principal  mycotoxin  residues. 

5.  Periodically  check  on  the  efficiency  of  the  chemical/feed 
mixing  processes  employed  in  the  bioassay  contracts  by 
analyzing  aliquots  of  the  treated  feeds. 


B. 

As 

necessary 

1. 

Purification  of  commercially  obtained  substances  in 
sufficient  for  bioassay  studies. 

amounts 

2. 

Identification  of  the  organic  contaminants  detected 
Paragraph  II  A 2. 

in 

3. 

Identification  of  organic  contaminants  resulting  from  the 
decomposition  of  the  nominal  ingredients  either  in  regular 
storage  or  when  mixed  with  animal  feed. 

III.  Histopathology 

A detailed  description  of  macroscopic  findings  will  be  made  for  each 
animal.  Skin  portions  and  internal  organs  of  each  animal  and  the 
entire  remaining  carcass  will  be  fixed  in  buffered  neutral  formalin. 
The  carcass  will  be  stored  as  such  for  future  reference  if  needed. 

A maximum  of  fifteen  tissues,  as  prescribed  by  the  Project  Officer, 
will  be  taken  from  each  animal.  These  may  include  the  brain  and 
pituitary.  These  tissues  will  be  grouped  for  processing  in  an 
average  of  3 paraffin  blocks  for  mice,  and  5 blocks  for  rats. 

Each  block  will  result  in  one  slide  to  be  stained  with  hexatoxvlin 
and  eosin.  Detailed  reports  of  microscopic  pathology  findings  will 
be  given.  Recording  forms  for  gross  and  histopathology  must  conform 
to  format  standards  to  be  supplied  by  NCI. 

IV.  Animal  Husbandry 

Animals  will  be  produced  by  the  contractor  or  acquired  from  suppli^to 
upon  discussions  between  the  Contractor  and  the  Project  Officer. 

These  animals  shall  be  obtained  between  the  ages  of  A and  5 weeks 
and  shall  be  ecto-  and  endo-  parasite  free.  These  animals  will  be 
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fed  a low  fat  commercial  diet  and  water  ^ libitum  and  entered 
into  the  experiment  at  6 weeks  of  age.  Cages  will  be  plastic  for 
mice  and  may  be  either  plastic  or  metal  hanging  for  rats  and  will 
hold  a maximum  of  5 mice  or  4 rats  per  cage.  Plastic  cages: 

Cages  and  bedding  changed  3 times  weekly.  Cages  to  be  washed 
in  water  of  180“^?  or  above  or  to  be  sterilized.  Metal  covers 
to  be  changed  weekly  and  to  be  washed  at  180°F  or  above  or 
sterilized.  Filter  tops  to  be  provided  for  all  mouse  cages 
and  to  be  sterilized. and  changed  at  regular  intervals.  Racks 
to  be  washed  at  180°F  or  above  or  sterilized.  Metal  Hanging 
Cages:  Cages  and  racks  to  be  changed  weekly.  Cages  and  racks 

to  be  washed  at  180°F  or  above  or  sterilized.  Under  cage  collec- 
tion to  be  maintained  on  a daily  basis.  Water  containers  to  be 
cleaned,  filled  and  changed  a minimum  of  3 times,  weekly.  Con- 
tainers to  be  washed  at  or  above  180°F  or  sterilized.  Feed  con- 
tainers to  be  cleaned,  sterilized  and  changed  a minimum  or  twice 
weekly.  Personnel  handling  animals  or  working  within  animal 
facility  must  wear  head  and  face  masks  as  well  as  suitable 
clean  room  garments  and  feet  coverings  and  gloves.  Mice  should 
be  handled  with  forceps.  Persons  with  respiratory  or  other 
overt  infections  shall  be  excluded  from  animal  facilities. 
Operations  must  comply  with  the  specifications  of  the  Animal 
Welfare  Act  of  1970. 

V.  Data  information  retrieval 

A system  using  the  NIH  IBM  370  computer  is  used  by  Carcinogenesis 
for  the  storage,  retrieval  and  analysis  of  bioassay  data.  The 
contractor's  obligation  will  be  to  provide  information  pertaining 
to  the  e:<perimental  design,  for  example,  chemicals,  treatm.ents, 
dose,  exposure  method,  number  of  animals,  etc.  and  clinical  and 
pathological  results.  The  NCI  will  provide  the  forms  used  for 
data  acquisition.  Contractors  using  a computerized  data  system 
for  routine  data  handling  may  be  able  to  input  data  directly  to 
the  NCI  system  if  the  sy terns  are  compatible. 
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PROTOCOL  FOR  A GENETIC-PRODUCTION  CENTER  FOR  INBRED,  OUT BRED , AND  HYBRID 
RODENTS  IN  BIO-CONTAINMENT  ENVIRONMENTS  AT  THE  NCI  FORT  DETRICK  FACILITY 

A.  General  Conditions 

1.  Al],  pedigreed  breeding  rodents  and,  as  required,  producing  colonics  of 
inbred  and  hybrid  rodents  will  be  provided  by  the  contracting  agency. 

All  rodents  supplied  and  their  subsequent  offspring,  including  succeed- 
ing generations  and  their  offspring  shall  be  Government-owned  property. 

2.  The  individual  directing  animal  farm  operations  shall  have  had  a minimum 
of  three  (3)  years  experience  in  the  production  of  inbred  laboratory 
rodents  and  the  production  of  hybrids  of  inbred  rodents.  The 
Contractor  must  demonstrate  his  ability  to  maintain  genetic  integrity 

of  inbred  strains  and  hybrid  and  outbred  stocks.  The  director  of  tht 
animal  farm  shall  have  had  experience  in  the  maintenance  of  germfree 
isolators. 

3.  The  Government  reserves  the  right  to  substitute  strains,  stocks,  or 
hybrids  and  to  expand  the  profile  of  strains,  and  hybrids  in 
accordance  with  Program  needs.  Production  levels  for  each  category 
shall  be  maintained  as  required  by  the  Project  Officer. 

4.  The  scope  of  effort  shall  be  based  upon  full  occupancy  of  all  animal 
rooms  in  all  laboratory  animal  buildings  on  the  site  of  the  Fort  Detr' 
Animal  Farm..  The  types  and  sizes  of  prim.ary  enclosures  used  for  the 
animals  shall  be  as  directed  by  the  Project  Officer. 

5.  A contractor  shall  have  competent  experience  in  the  care  and  maintena- 
of,  and  be  prepared  to  produce  and  supply  such  animals  as  mice,  rat«;, 
Syrian  hamsters,  gerbils,  Chinese  hamsters,  guinea  pigs,  pr:mates  ..  i 
rabbits.  In  the  event  that  other  species  of  animals  are  reauir-  d ‘ 

be  maintained  and/or  propagated  by  the  contractor,  the  contracic?-  V 
receive  guidance  and  counselling  by  the  Project  Officer. 

B . Management  Practices 

Existing  buildings  will  be  revised  and  altered  in  accordance  wit'  nr 
day  knowledge  concerning  the  designs  for  barrier-type  animal  facility 
struction . 

Building  operational  standards  shall  be  in  compliance  with  tie  f ' 
specifications : 

The  contractor  shall  be  accredited  or  capable  of  being  ^ t < 

accordance  with  the  standards  applied  for  this  purpose  E-.-  , ■ 

and  Developm.ent  Branch,  Chemotherapy,  NCI. 
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2.  The  contractor  shall  be  in  compliance  with  the  provisions  of  PL  91-579. 
(Animal  Welfare  Act) 

3.  The  contractor  shall  comply  with  NIH  Policy  for  the  Care  and  Maintenance 
of  Laboratory  Animals. 

4.  Personnel  shall  comply  with  the  hygienic  practices  that  are  approved  as 
being  the  most  desirable  for  barrier-type  animal  colonies.  These 
practices  will  be  revised  in  accordance  with  the  emergence  of  improve- 
ments in  this  field.  In  any  event,  the  practices  to  be  employed  must 
be  approved  by  the  Project  Officer. 

Personnel  shall  wear  pre-sterilized  masks  (to  cover  the  nose  and  mouth) , 
cloth  head  coverings  with  an  elastic  band  (must  cover  all  hair  on  the 
head  and  neck),  gloves  impervious  to  liquids,  lint-free  cloth  jump 
suits,  and  shoe  covers  or  shoes  to  be  worn  in  barrier  areas  only.  The 
shoe  covers  or  shoes  must  be  impervious  to  liquids  and  be  capable  of 
withstanding  repeated  chemical  and/or  steam  sterilization.  Masks  must 
be  changed  two  times  daily.  Masks  may  be  of  the  "throwaway"  type,  but 
the  configuration  and  type  of  materials  must  be  approved  by  the  Project 
Officer.  Gaseous  sterilization  for  any  of  the  articles  noted  above 
will  not  be  approved. 

5.  Personnel  shall  have  definite  duty  assignments. 

a.  Personnel  assigned  to  this  project  shall  have  no  contacts  with 
any  area  of  the  Fort  Detrick  complex  other  than  the  Animal  Farm. 
Personnel  assigned  to  a definite  location  on  the  Animal  Farm  shall 
have  no  contacts  with  any  other  location  on  the  Animal  Farm  unless 
instructed  to  do  so  by  the  immediate  supervisor. 

b.  Personnel  reassigned  to  another  location  shall  follow  the  standard 
hygienic  procedures  prior  to  entering  the  reassigned  location. 

c.  Personnel  that  are  not  assigned  to  this  project  shall  not  enter 
the  Animal  Farm  complex. 

d.  Visitors  other  than  the  Project  Officer  and  his  designated  reprt- 
sentatives  shall  not  at  any  time  be  permitted  to  enter  the  roer . 
and  spaces  assigned  to  this  project. 

(1)  The  Project  Officer  and  his  designated  rcprcsentai i ves 
shall  follow  all  hygienic  procedures  required  for  entrance 
into  an  animal  building. 

(2)  Visitors  shall,  not  proceed  beyond  the  office  and  1 abcrn:  i^rv 
area  in  the  headhouse  of  the  Animal  Farm. 
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6.  All  animal  rooms  and  other  areas  assigned  to  this  project  shall  be 
available  for  inspection  by  the  Project  Officer  and  his  designated 
representatives.  Inspection  visits  may  be  made  without  prior  notifi- 
cation to  the  contractor. 

7.  The  contractor  shall  be  prepared  to  immediately  implement  all  recommenda- 
tions for  colony,  facility  and  colony  management  improvements  as  requested 
by  the  Project  Officer  and  in  accordance  with  contract  specifications. 

8.  The  contractor  shall  make  all  records  available  to  the  Project  Officer 
upon  request.  The  contractor  shall  submit  all  reports  in  format  and 
frequency  as  requested  by  the  Project  Officer.  Failure  to  comply  with 
these  specifications  shall  be  considered  due  cause  for  termination 

of  the  contract. 

C . Mechanical  Equipment 

1.  The  air  handling  system  will  provide  100%  fresh  air,  be  admitted  via 
perforated  plenums  in  ceilings,  flow  downward,  and  be  exhausted  via 
perforated  plenums  located  approximately  one  foot  above  the  floors. 

Exhaust  plenums  shall  be  located  along  the  full  lengths  of  opposing 
walls  or  partitions. 

a.  The  filtering  equipment  shall  be  such  as  to  remove  all  particles 
in  excess  of  3.0  micron. 

b.  Temperature  controls  shall  be  such  as  to  constantly  maintain  a 
temperature  within  plus  or  minus  2°F.  at  a single  monitor  point. 
Equipment  capability  shall  range  from  65-80®F.  The  precise 
temperatures  for  rodents  shall  be  71-75°F. 

c.  Relative  humidity  within  animal  spaces  shall  be  maintained  to 
within  plus  or  minus  10%.  The  equipment,  however,  shall  be 
capable  of  a maximum  range  of  45-65%. 

d.  The  Project  Officer  shall  be  notified  as  soon  as  possible  = ‘ 
required  room  ambient  air  conditions  remain  outside  of  t e 
nated  limits  for  a continuous  12-hour  period  or  for  repeated 
intermittent  periods  of  at  least  one  hour  per  each  occur ;en  c. 

e.  Recording  sensors  for  temperature  and  humidity  shall  b-  i-t 
and  maintained  by  the  contractor  in  each  building,  the 

of  which  shall  be  approved  by  the  Project  Officer. 

2.  The  mechanical  cage  washing  m.achines  shall  be  operated  in  a r ■ 

range  of  180-200°F.  for  all  phases  of  the  cycles.  A onp‘.  f 

shall  be  maintained  for  a minimum  period  of  thre^  "{■-  . 

shall  include  washing,  recirculated  rinse  and  a fin.il  ! ; , 

rinse.  All  anim.al  care  equipment  and  all  cage  raci  s 
as  noted  above,  at  least  once  per  week.  Variati  rs  i‘ 
schedule  may  be  requested  by  the  Project  Ofri^  r. 
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3.  All  animal  care  equipment  shall  be  steam  sterilized  after’  sanitizing. 
Cage  stands  shall  be  chemically  sterilized  in  the  entrance  vestibule 
of  each  building  by  means  of  a power  activated  spraying  device.  Cage 
racks  in  certain  buildings  will  be  sanitized  and  chemically  sterilized 
in  situ . Animal  care  equipment  shall  be  transferred  into  portable 
closed  vehicles,  sterilized  and  transported  to  the  animal  areas. 

Animal  care  equipment  shall  be  removed  from  these  conveyors  at  the 
entrance  vestibules  to  the  buildings.  The  chemical  sterilization 
method  must  receive  prior  approval  from  the  Project  Officer.  All  cage 
racks  shall  be  portable,  i.e.,  mounted  upon  approved  casters. 

D . Buildings 


Before  start  of  operations  of  the  animal  farm  the  following  renovations 
shall  be  completed: 

1.  An  autoclave  for  steam  sterilization  purposes  shall  be  available  in 
the  mechanical  cage  washing  building.  The  interior  dimensions  of  this 
autoclave  shall  be  approximately  5-1/2’  wide,  5-1/2'  high  and  7'  deep 
This  autoclave  shall  be  automatically  controlled  and  shall  also  be 
equipped  with  manual  by-pass  controls. 

2.  Six  buildings  shall  be  altered  to  include  the  revised  air  handling 
systems  specified  under  Mechanical  Equipment . 

3.  These  same  six  buildings  shall  each  be  equipped  with  a pass-through 
(double  door)  autoclaves.  The  interior  dimensions  shall  be  approxi- 
mately A2"  wide  by  42”  high  by  60"  long.  These  autoclaves  shall  be 
automatically  controlled,  and  shall  also  be  equipped  with  manual 
by-pass  controls. 

A.,  An  entrance  vestibule  shall  be  constructed  for  each  of  these  six 
buildings . 

iThile  cost  estimates  need  not  be  provided  at  this  time,  the  following 
additional  renovations  are  contemplated.  In  the  second  contract  yr-ar 
10  more  buildings  and  in  the  third  contract  year  the  remaining  buildinz  . 
shall  be  equipped  as  above  except  that  the  pass-through  autoclave  vi ’ 1 
not  be  required  in  these.  The  cost  of  connecting  all  animal  farr  :i, 
with  a covered  breezeway  will  be  estimated.  Construction  will  no:  .r 

on  it  until  approved  by  the  Contracting  Officer  (probably  in  the  2r.i  r 
3rd  year) . 

Rodent  production  will  be  started  in  all  buildings  as  soon  as  the 
colonies  in  the  six  renovated  buildings  are  capable  of  supplyin  - 
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E . Equipment 

1.  Cage  racks  shall  be  of  a type  that  would  provide  opportunity 

for  multiple  units  to  be  transported  to  the  cage  washing  building, 
in  trains  with  an  electric  tractor  as  prime  mover.  Information  con- 
cerning suitable  designs  will  be  furnished  by  the  Government. 

2.  Plastic  cages  shall  be  fabricated  of  polycarbonate.  A total  of  approxi- 
mately 70,000  cages  will  be  required  for  the  animal  farm. 

3.  Cage  covers,  food  holders  and  sipper  tubes  shall  be  of  stainless  steel 
type  302.  The  design  must  be  approved  by  the  Project  Officer. 

4.  Work  carts  to  be  used  in  animal  rooms  shall  be  of  stainless  steel. 

The  design  must  be  approved  by  the  Project  Officer. 

5.  Each  cage  shall  be  protected  by  a molded  filter  cover,  and  the  type 
must  be  approved  by  the  Project  Officer.  Each  filter  cover  shall  be 
sanitized  and  sterilized  in  accordance  with  the  schedule  noted  above 
for  animal  care  equipment. 

6.  Bedding  material  shall  be  steam  sterilized  prior  to  use.  The  type  of 
bedding  shall  be  approved  by  the  Project  Officer.  Acceptable  bedding 
materials  are  available  commercially. 

7.  The  basic  diet  must  be  approved  by  the  Project  Officer.  The  contractor 
shall  supplement  the  basic  diet  as  requested  by  the  Project  Officer. 

The  basic  diet  shall  be  steam  sterilized  for  all  rodent  colonies. 

F . Animal  Production  and  Care 

1.  General  Concepts 

a.  Rodents  in  general  shall  be  weaned  between  the  ages  of  27-3  a ■ 
unless  otherwise  requested  by  the  Project  Officer. 

b.  A holding  room  for  weanlings  shall  not  be  used.  Weaned  rod,.-  l 
be  held  in  the  production  room  of  origin  until  shipped  to 

c.  Suckling  litters  shall  not  be  transferred  to  sanitized  . ■ r 

until  they  are  nine  (9)  days  old.  The  bedding  of  cap  s ■ 
pregnants  shall  not  be  replaced,  nor  shall  pregnanf'c:  ‘ = 

to  sanitized  equipment.  The  bedding  of  cages  c ‘ 

younger  than  nine  (9)  days  of  age  shall  not  be  rep.d  . 

d.  Mating  groups,  family  groups  whose  offspring  are  oi  ’*-r 
days  of  age,  rodents  in  holding  cages,  and  rod  ■ L 
cages  (when  used)  shall  be  transferred  to  fres!.  i . 
sterilized  equipment  units  at  least  once  p-  r v.  ’ . 
ment  is  defined  as  consisting  of  a cage  ir-d 
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with  stopper  and  sipper  tube-,  card  holder,  a food  holder  if  used 
as  a separate  item,  a filter  cover,  and  filter  support.  Cage  racks 
shall  be  sanitized  once  per  week  and  treated  with  a microbiocide 
prior  to  reuse.  The  type  of  microbiocide  proposed  must  receive 
prior  approval  from  the  Project  Officer. 

e.  Ten  flexible  film  isolators  5’  long  and  24  rigid  plastic  isolators 
will  be  required  for  this  project. 

f.  Foundation  colonies  will  be  maintained  as  germfree  rodents  in  germ- 
free  isolators,  when  required,  in  accordance  with  accepted  practices 
for  this  purpose.  All  animals  shall  be  pedigreed.  Foundation 
colonies  of  specified  strains  will  also  be  maintained  in  non- 
isolator environments. 

The  project  will  initially  be  concerned  with  a variety  of  inbred 
strains  and  outbred  stocks  of  laboratory  rodents.  As  the  program 
progresses,  additional  strains  and/or  substitutions  of  original 
strains  will  be  introduced  into  the  Foundation  colonies.  These 
changes  will  be  effected  in  a manner  that  will  not  increase  the 
basic  financial  structure  of  the  contract. 

g.  Each  strain,  unless  otherwise  specified,  shall  be  represented  by 
three  sublines  and  three  generations,  i.e.,  nine  breeding  pairs 
per  strain. 

(1)  Only  one  subline  (3  generations  - 3 breeding  pairs)  of  a 
strain  shall  be  maintained  in  an  isolator. 

(2)  Weanlings  from  Foundation  isolators  shall  be  maintained  in 
a second  series  of  isolators.  These  isolators  will  be  usud 
to  maintain  rodents  with  defined  microflora.  Techniques 
used  for  the  maintenance  of  these  rodents  shall  be  equal 

to  those  used  for  germfree  isolators. 

2.  Foundation  Colony 

a.  All  matings  shall  be  between  sisters  x brothers  of  individual  1 -i  * r 

b.  All  rodents  shall  be  pedigreed  in  accordance  with  a system  n;  : 
by  the  Project  Officer. 

c.  All  matings  shall  be  monogamous;  i.e.,  1 female  x 1 ir.al-  . ; r 

shall  not  be  isolated  but  shall  give  birth  to  and  raise  their  ■ 
in  the  mating  cage. 

d.  The  foundation  colonies  of  strains  shall  be  reprcsentt:d  b ’ 
(families)  as  requested  by  the  Project  Officer. 
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e.  Operational  details  in  addition  to  the  foregoing  shall  be  discussed 
with  and  receive  the  approval  of  the  Project  Officer  prior  to  imple- 
mentation . 

3.  Expansion  Colony 

a.  Expansion  colonies  will  be  maintained  in  rigid  plastic  isolators 
with  defined  microflora  and  in  non-isolator  environments. 

b.  Each  subline  in  the  foundation  colonies  shall  be  represented  by  six 
sublines  in  the  expansion  colonies.  All  breeding  animals  shall  be 
pedigreed . 

Each  group  of  six  sublines  shall  be  replaced  at  three  generation 
intervals  by  a single  line  from  the  foundation  colony  of  the  appro- 
priate strain.  These  single  lines  shall  in  turn  be  expanded  to  six 
sublines.  The  previous  six  sublines  shall  not  be  discarded.  They 
shall  be  continued  in  the  expansion  colony  until  the  new  line 
appears  to  be  productive.  When  this  occurs,  the  five  lines  can 
be  transferred  to  the  production  colony. 

c.  Expansion  colonies  shall  be  contaminated  with  any  two  of  the 
organisms  which  are  commonly  used  for  this  purpose.  However,  the 
contractor  shall  discuss  the  organisms  to  be  used  with  the  Project 
Officer,  and  shall  not  perform  this  technique  without  prior  authori- 
zation by  the  Project  Officer. 

d.  All  isolators  used  for  this  purpose  shall  be  maintained  in  accordnnc.’ 
with  the  best  accepted  practices  that  are  devised  for  germfree 
animal  rearing. 

e.  All  rodents  used  for  breeding  purposes  shall  be  pedigreed. 

f.  All  matings  shall  be  between  sisters  x brothers  of  indivdual  litt-.  r:; 
Matings  shall  be  polygamous  in  the  ratio  of  3 sisters  x broth,  r. 

A mating  unit  shall  contain  but  one  male. 

g.  Pregnants  shall  be  isolated  into  individual  cages  from  2-5  davs 
before  term.  Mating  cages  shall  be  inspected  two  tines  por  w. . ; 
for  the  presence  of  pregnants  which  require  removal  to  i mi  i i .i  aa  ' 
containers.  Mothers  from  weaned  litters  shall  be  returned  irr-.m 
to  the  mating  cage  of  origin. 

h.  The  expansion  colony  shall  produce  rodents  for  research  and  furnl-.! 
breeders  for  production  colonies. 

i.  Operational  details  in  addition  to  the  foregoing  shall  hf>  dis.  ii  '.-: 
with  and  receive  the  approval  of  the  Project  Officer  pr;'  r ; 
implementation . 
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4.  Production  Colony 

a.  The  production  colony  will  supply  rodents  for  testing  and  research 
programs. 

b.  All  matings  shall  be  outbred  and  breeding  animals  shall  not  be 
pedigreed.  Production  records  and  the  identity  of  mating  units 
shall  be  maintained. 

c.  Breeder  ratios  shall  be  as  requested  by  the  Project  Officer. 

d.  Pregnants  shall  be  isolated  into  individual  cages  from  2-5  days 
before  term.  Mating  cages  shall  be  inspected  2 times  per  week 
for  the  presence  of  pregnants  which  require  removal  to  individual 
containers.  Mothers  from  weaned  litters  shall  be  returned 
immediately  to  the  mating  cage  of  origin. 

e.  A mating  group  shall  be  maintained  as  an  entity.  An  isolated  preg- 
nant shall  not  be  replaced  by  another  female  in  the  mating  cage 

of  origin. 

f.  Operational  details  other  than  those  noted  above  shall  be  discussed 
with  and  receive  the  approval  of  the  Project  Officer. 

g.  The  mating  system  to  be  used  for  outbred  stocks  and  hybrids  must 
receive  prior  approval  from  the  Project  Officer. 

5.  Breeder  replacement  shall  be  based  upon  weekly  scheduling  for  expansion 
and  production  colonies.  Breeders  for  foundation,  expansion  and  pro- 
duction colonies  shall  be  replaced  at  the  age  of  ten  (10)  months. 

6.  The  contractor  must  comply  with  the  specific  protocol  for  this  projert 
and  with  the  provisions  of  P.L.  91-579,  and  must  be  capable  of  achiev- 
ing accredited  status  with  the  National  Cancer  Institute,  Drug  Rcsearci; 
and  Development. 

7.  Medications  for  the  control  of  diseases  and  parasites  shall  not  he 
used  without  prior  authorization  by  the  Project  Officer  and  as 
requested  by  the  Project  Officer. 

8.  Animals,  biological  specimens,  and  other  materials  shall  be  furnior,<  d 
to  diagnostic  laboratories  as  requested  by  the  Project  Offirer. 

9.  Animals,  tissue,  body  fluids,  excreta  and  other  materials  shall  ''<• 
furnished  to  diagnostic  laboratories  as  requested  by  the  Project 
Officer.  The  contractor  shall  notify  the  Project  Officer  irrnicd  i a : e 1 v 
concerning  the  detection  of  an  abnormal  condition (s) . 
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G.  Shipping 

1.  Shipping  cartons  shall  be  of  a design  that  will  prevent  suffocation 
due  to  improper  stacking.  From  time  to  time,  as  requested  by  the 
Project  Officer,  the  shipping  cartons  shall  be  provided  with  filter- 
ing material  at  ventilation  openings.  All  inner  surfaces  of  shipping 
cartons  shall  be  covered  with  screen  wire. 

2.  Animals  shall  be  shipped  and/or  transferred  to  consignees  only  as 
requested  by  the  Project  Officer. 

3.  The  ages  of  rodents  to  be  shipped  shall  range  from  those  utero 
(i.e.,  pregnants)  through  retired  breeders.  The  number  of  rodents/ 
strain/hybrid/sex/age/weight/littermate  category  shall  be  as  requested 
by  the  Project  Officer. 

H.  Specifications  for  the  Maintenance  of  Animals 

in  Research  Areas  and  Holding  Rooms 

I.  All  specifications  for  the  care  and  maintenance  of  production  animals 
shall  apply  equally  for  experimental  animal  rooms,  animals  being  held 
prior  to  application  in  experimental  studies,  and  for  experimental 
animals  being  held  for  long-term  studies. 

Variations  in  routine  caretaking  practices  shall  be  the  prerogative  of 
individual  investigators  as  necessitated  by  the  nature  of  the  study. 

In  no  instance,  however,  shall  these  variations  be  in  conflict  with 
the  provisions  of  P.L.  91-579  and/or  NIH  policy  for  the  care  and  main- 
tenance of  laboratory  animals. 

2.  The  types  of  animal  care  equipment  and  cage  racks  for  experimental 
areas  will  be  dependent  upon  the  nature  of  these  studies. 

I . Animal  Farm  - Administration  Building 

1.  This  building  serves  as  office  space  for  the  Animal  Farm  Manager 
staff.  It  provides  certain  essential  supporting  services  and  a 
nostic  laboratory. 

The  laboratory  will  provide  microbiologic,  histopathologi  f' , 
surgical  and  treatment  services  for  the  Animal  Farm. 
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REPORT  REOU  ! REffEMTS  f^OR  CONTRACTS 
AV/ARDED  FROf’  THIS  REQUEST  FOR  PROPOSAL 


I.  Three  pror;ress  reports  are  required  each  contract  year  at 
the  following  intervals: 

a.  4 months  after  Cvon tract  award  or  renewal  (15  conies) 

b.  8 months  after  contract  av/ard  or  renewal  (25  copies) 

c.  12  months  after  contract  award  or  renewal  (15  copies) 

II.  Three  summary  reports  (of  the  above  progress  reports) 
are  required  at  the  same  intervals  (and  copy  number). 

IM.  The  4th  and  12th  month  reports  are  termed  ’'interim" 

and  are  to  review  the  pro'^ress  o^  the  preceding  4 month 
pe  r i od . 

IV.  The  8th  month  reports  are, termed  "annual"  and  should 
reviev/  the  entire  oro'^r'^ss  to  date  ^rom  the  orece  iinr 
annual  report  or  date  of  contract  inception. 

Adm i n i 5 t r a t i ve  requirements  make  it  necessarv  to 
receive  these  reports  earlier  than  the  end  of  the 
contract  year. 

It  i s reco'^n  i ze  d that  the  annual  report  submitte'' 

8 months  after  contract  inception  the  first  y"“ar  does 
not  cover  a 12  month  period.  A statement  in  the 
introduction  of  this  report  to  this  effect  v/ll1  assur'’' 
recomliion  of  this  ^act  to  all  reviev/ers. 
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FACILITY  MAINTENANCE  AND  SUPPORT  SERVICES 
TO  BE  PERFORMED  BY  CONTRACTOR 


A.  Major  Support  Services 

1.  Purchasing  and  Contracting 

2.  Real  Property  Services 

a.  Maintenance  o:*  iXistalled  air  conditioning,  refrigeration, 

. ' heating  and  ventilation. 

3.  Maintenance  and  Repair  of  Utilities 

a.  Water . From  Building  supply  valves  throughout  the  building. 

b.  Sewage  Systems . (Contaminated  and  Domestic).  From  cleanout 
Serviceing  building  throughout  building  interior. 

c.  Electric  System.  Low  voltage  systems  (600''^')  from  the  load 
side  of  the  main  disconnect  inside  of  building  throughout 
building  interior  systems. 

d.  Boiler  and  Heating  Plants. 

1.  Individual  systems  installed  in  building  so  equipped. 

2.  Steam  and  Condensate  Piping.  Internal  building  systems 
from  end  of  Ft.  Detrick  responsibility. 

U . Gas  System 

a.  Piped.  Internal  building  system. 

b.  Bottled.  To  be  stored  in  Ft.  Detrick  gas  storage  area. 

5.  Refrigeration  and  Air  Conditioning.  Including  utilities  l-’r.'- 
between  the  building  and  its  cooling  tower. 

6 . Air  Incineration. 

a.  Serving  individual  building  occupied  tv  the  -.'r''  • 

NCI.  ' . ' 

b.  Serving  more  than  one  building  with  I.’CI/Cther  ‘ r-  , - 

mix  of  occupants.  The  NCI  air  venr  branch  rirh  - 
into  header  Common  to  Army/NCI . , 
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T.  All  Category  I Buildings  including  "building  exteriors,  roofs, 
and  throughout  interiors . 


B.  Other  Support  Services 

1 . Refuse  Collection  and  handling  of  clean  and  -potentially  contaminated, 
including  small  contaminated  animals . This  will  take  place  from 
inside  the  building  to  a designated  collection  area  in  or 
contiguous  to  the  building  to  include  sterilization  of  waste 

prior  to  removal  from  hot  areas . 

2.  Custodial  Services . In  NCI  areas  of  responsibility. 

3.  Snow  Removal  and  ice  alleviation.  Contractor  responsible  in 
immediate  vicinity  of  and  serving  NCI  buildings . 

U . Maintenance  of  Equipment  in  place. 

5.  Safety  as  pertains  to  environmental  protection.  It  is  the 
responsibility  of  the  Contractor  as  to  the  building  interior  and 
the  building  exhausts  direct  to  the  atmosphere. 

6.  Safety  Program.  The  Contractor  will -provide  for  prevention, 
investigation,  and  reporting  of  accidents  involving  personnel, 
operations  and  activities  under  the  jurisdiction  of  NCI . 

7.  Internal  Security.  The  Contractor  will  designate  and  control  the 
access  to  assigned  buildings.  In  addition,  the  Contractor  will 
control  and  provide  safeguards  for  materials,  equipment,  and 

• property . 

8.  Building  Key  Control.  The  Contractor  will  be  responsible  for 
buildings  assigned  and  completely  occupied  by  NCI/Contractor . 

9.  Personnel  Identification  Media.  The  Contractor  will  be" 
responsible  for  issue  and  control. 

10.  Foreign  National  "Visits.  The  Contractor  will  advise  the  Feet 
Commandant  of  any  such  visits. 

11.  Preservation  of  Order.  The  Contractor  will  be  responsible  r 
the  designauicn  of  a staff  m.ember  to  serve  as  a point  -if  • n‘  * 
with  the  Post  Commandant  on  preservation  of  orier  met-.-rr  . 
addition,  the  Contractor  will  apprise  the  Post  Comm.an iar.t 
preservation  of  order  and  crime  prevention  requirements,  nn  : 
advise  all  contractor  personnel  of  all  pertinent  rest  Tiv 
enforcement  regulations. 
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12.  Laboratory  Facilities  and  Property  Protection.  The  Contractor 
will  be  responsible  for  maintenance  of  adequate  laboratory- 
protective  devices  and  personnel  as  necessary  to  prevent  sabotage 
and  other  malicious  destruction  or  damage  of  property  or 
equipment.  This  laboratory  protection  plan  will  be  coordinated 
with  the  Post  Commandant . 

13.  Contingency  Planning.  The  Contractor  will  be  responsible  to 
coordinate  with  the  Post  Commandant  any  crime  prevention  plan, 
bomb  threat  plan,  civil  disturbance  plan,  etc. 

1^4.  Survival  Measure  "Ian . The  Contractor  will  be  responsible  to 
coordinate  with  the  Post  Commandant  any  required  procedures  in 
connection  with  civil  defense  actions . 

15.  Library  Services.  The  Contractor  will  be  responsible  for  the 
operation  of  the  Technical  Library  (Bldg.  S^26).  It  will  maintain 
the  existing  collection  and  continue  applicable  additions  and 
collections.  This  facility  will  be  made  available  for  use  by 
other  tenants  at  Ft.  Detrick. 

16.  Public  Information.  The  Contractor  in  coordination  with  NCI  will 
be  responsible  for  photographic  coverage  and  news  releases  of 
activities  of  NCI  and  the  Contractor.  Information  copies  of 
same  will  be  provided  to  the  Post  Commandant. 

IT*  Mail  Service.  The  Contractor  will  be  required  to  mainuain  a 
post  office  box  for  its  own  use.  This  in  no  way  will  involve 
the  NCI  which  will  maintain  its  own  mail  operations. 

l8.  Transportation  Services . The  Contractor  shall  be  furnished 
Government  licensed  passenger  vehicles  for  transportation  of 
personnel  (indicate  number  required).  The  Contractor  shaJ.1 
acquire  a minimum  number  of  trucks  and/or  vans  for  hauling 
purposes  (propose  number  and  type).  All  of  the  above  shall  rece^’ 
gas  station  type  services  (doesn’t  include  major  repairs)  at 
Fort  Detrick  motor  pool  (no  charge  to  this  contract).  Other 
services,  repairs,  etc.  to  the  passenger  vehicles  will  be  pi'  - 
vided  by  NIH.  The  Contractor  will  arrange  for  other  ser'.-ices  ^ 
trucks  and/or  vans.  The  Contractor's  passenger  vehicle  r ; .’r 
ments  should  take  into  consideration  the  fact  that  ::IK  vi  i 
operate  a passenger  shuttle  bus  between  NIH  and  Fort  "e-  r’j^. . 

In  the  event  of  any  conflict  between  Section  III  and  a+  + -- 
III-A  (interdepartmental  Service  Agreement),  the  latter  & . 
govern . 
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RFP  No.  NCI-E-72-1 
Section  IV 

ENGINEERING  SUPPORT,  RENOVATIONS,  and  MAJOR 

. REPAIRS 


1.  The  contractor  will  be  resopnslble  for  the  operation  and 
maintenance  of  all  buildings  used  to  support  the  NCI's 
contract  program  at  Fort  DetrIck.  The  contractor  will  be 
required  to  perform  all  facility  support  activities 
necessary  for  the  efficient  operation  of  the  Government 
owned  facilities  to  the  extent  such  work  Is  included  in  work 
programs  agreed  in  writing  between  the  contractor  and  NCI, 
with  the  exception  of  those  services  v/hich  will  be  provided 
by  the  Department  of  the  Army.  Section  III  outlines  the 
types  of  continuing  maintenance  and  support  services  to  be 
prov i ded , 

2.  This  section  concerns  renovation,  and  major  repair  work 
necessary  for  the  optimum  utilization  of  the  Government 
owned  facilities  to  support  the  research  programs  Identified 
in  this  RFP. 

3.  The  NCI  has  identified  several  buildings  which  are 
believed  to  provide  adequate  space  for  the  proposed  research 
activities.  These  are  identified  in  attachment  IVa  as 
Category  I buildings.  These  buildings  have  been  made 
available;'  fc*'  immediate  occupancy  by  the  NCI  contractor.  It 
is  realized,  hov/ever,  that  while  these  buildings  were 
suitable  for  the  support  of  the  previous  Fort  Detrick 
research  programs,  alteration  work  will  be  reculred  to  adapt 
these  buildings  for  cancer  research.  It  will  be  the 
responsibility  of  the  contractor  to  select  the  appropriate 
space  within  these  buildings  to  support  the  proposed 
research  projects  and  to  perform  ell  alteration  work 
required  for  the  efficient  utilization  of  this  space. 

4.  The  Engineering  Directorate  at  Fort  Detrick  has  identified  a 
number  of  major  repair  projects  v/hlch  v/i  1 1 have  to  be 
completed  prior  to  total  utilization  of  these  buildings. 
(Department  of  Defense  itemization  of  this  v;ork  to  be 
provided  at  briefing  session.)  It  will  be  the 
responsibility  of  the  contractor  to  plan  and  execute  these 
projects.  Prospective  contractors  should  provide  cost 
estimates  (based  upon  information  supplied  by  Department  of 
Defense)  of  all  work  required  to  permit  operation  of 
Category  1 buildings  as  set  forth  in  Attachment  IVa. 
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5.  Upon  av/ard  of  the  contract  the  contractor  shall  undertake 
continuing  survey  of  the  facilities  suggested  for  each 
project.  The  need  for  major  renovations  (other  than  those 
which  can  be  accomplished  with  inhouse  maintenance 
personnel)  shall  be  identified,  cost  estimated,  and 

rated  as  (1)  essential,  (2)  desirable,  (3)  deferrable. 

After  consultation  with  the  Project  Officer  a schedule  of 
proposed  renovation  subcontracting  v/i  th  detailed  cost 
justifications  shall  be  submitted  to  the  contracting  officer 
for  further  consideration  and  funding  actions.  The  Initial 
submission  shall  be  within  45  days  of  award.  The  contract 
shall  state  that  increases  In  the  total  estimated  cost 
to  provide  funding  fO‘  major  repairs  and  renovations 
(work  requiring  the  award  of  construction  type 
subcontracts)  shall  not  be  a basis  for  increasing  the 
amount  of  the  base  fee. 

6.  The  contractor's  management  team  should  include  a staff 
of  engineers,  architects,  and  other  personnel  capable  of 
surveying  and  scheduling  required  repairs,  maintenance  and 
renovations.  Such  staff  should  be  capable  of  preparing 
specifications  for  and  supervising  major  repair  and 
renovation  jobs  by  construction  contractors. 

7.  The  proposal  should  set  forth  organizational  structure 
and  responsibilities  of  the  technical  group  which  will  be 
established  to  develop,  operate  and  maintain  the  facilities, 
how  this  group  will  Inter-relate  with  the  scientific 
management  team  and  the  Office  of  the  Post  Commandant. 

8.  It  must  be  emphasized  that  the  NCI  Is  Interested  In 
effecting  the  earliest  possible  occupancy  of  the  Fort 
Detrlck  facilities.  This  desire,  however,  cannot  be 
Interperted  as  a willingness  on  the  part  of  NCI  of  accepting 
less  than  optimum  utilization  of  the  Fort  Detrick 
facilities.  The  contractor  should  therefore  discuss  In 
general  terms/plans  how  he  Intends  to  efficiently  and 
rapidly  develop  an  effective  operation  within  the  available 
facilities  at  Fort  Detrick. 
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9.  RENOVATION  OF  ANIMAL  QUARTERS  IN  RESEARCH  BUILDINGS 

a.  The  contractor  shall  provide  cost  estimates 
as  a part  of  his  proposal  for  the  renovation  of  all 
animal  quarters  required  for  Category  I projects. 

All  such  renovations  will  be  in  accordance  with 
Attachment  IVb:  "Guide  for  Laboratory  Animal 
Facilities  and  Care." 

b.  The  contractor  must  equip  and  renovate 
additional  portions  of  Buildings  539  and  560. 

For  example/  it  will  be  necessary  immediately  to 
remove  interior  walls  and  add  partitions  in 
Building  539  to  provide  a clean  and  dirty  corridor 
system  for  disease  containment.  Air  pressure 

In  the  dirty  center  corridor  (e.g.  corridor  A-9, 
Building  559)  shall  be  negative  with  respect 
to  the  animal  rooms  v^hich  v/ill  be  in  turn 
negative  to  the  clean  corridors  (e.g.  A-10 
and  A”8/  Building  539).  Recommendations  for 
other  renovations  which  the  contractor  believes 
to  be  essential  for  the  conduct  of  the  work 
should  be  Included  in  the  proposal. 

c.  Additional  information  concerning  the 
Government's  view  of  the  r enova t i ons  requ l red 
In  these  areas  will  be  presented  at  the 

of ferors  meet i ng. 

10.  RENOVATION  of  ANIMAL  FARM-  see 
Attachment  Mb. 
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BUILDINGS  AND  AREA  FOR  USE  AT  FORT  DETRICK  BY  THE  NATIONAL  CANCER  INSTITUTE 


Category  I for  iimediate  NCI  occupancy  (Phase-in  by  selected  contractor) 


Bldg. 


Previous  Use 


Physical  Sciences  Laboratory  538  Biochemistry,  physical  chemistry,  orge 


and  analytical  labs,  biophysics,  radioj 
fluorescence  microscopy,  electron  micr^sc 
electrophoresis,  electronics,  immuno- 
pathology,  histology,  histochemistry, 
serology,  autopsy,  surgery  rooms 


animals.  Utility  space,  animal  holding, 
glassware  preparation  change  room  f a i " ' 


rooms,  incubators,  dishwashing  -no 
facilities — most  infectious  pa*: 
be  studied  safely. 


Viral  and  Rickettsial  Lab-  539  Microbiological  research,  electron  mic.  Oo 


oratory 


housing  of  infectious  and  normal  laborat 


Safety  Research 


550  Support  for  safety  program,  pathogen 


Bacteriological  Laboratory 
(two  levels,  three  wings) 


lines,  animal  holding,  change  r 
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Experimental  Holding  Lab- 
oratory 


571  Long-term  animal  holding  on  animals  exposed 
to  highly  infectious  biological  agents  and 
their  toxic  products.  Observation.  Animals 
studied  in  accordance  with  microbiological, 
toxicological,  immunological,  pharmacologica 
and  pathological  procedures . 


Animal  Farm 


1021 

thru 

IOU9 


Animal  holding 


Technical  Information 
Center  (Library) 


SU26 

T2U8 

T2U9 


Warehouse 

Warehouse 


Category'-  II  to  be  held  on  standby  for  NCI  by  the  Department  of  the  Arrzy . To 
remain  heated,  and  connected  to  utilities.  May  be  used  by  Department  of  the  Army 
or  other  agencies  on  a temporary  basis  until  NCI  can  determine  the  extent  to 
which  this  group  of  facilities  should  be  includ  in  the  cancer  initiative. 

568  Administration  Bldg.  (Half  to  NCI;  half 
to  Department  of  the  Army) 

U72  Simulajit  Pilot  Plant 


h33 


Extension  of  i+72 
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Sh2'J 

For  conversion  to  animal  holding 

Sh2Q 

II  II  II  II  II 

S350 

Shops 

T239 

Warehouse 

T2UU 

Warehouse 

Category  III  to  be  mothballed  by  Department  of  the  Army  by  draining  all  utili 
and  shutting  off  heat.  Alternatively  these  buildings  may  be  used  for  up  to  5 
years  by  the  Department  of  the  Army  or  other  agencies  at  no  cost  to  NCI. 


56T 

Class  III  Laboratory 

S522 

Microbiology  Laboratory 

li68 

Microbiology  Laboratory 

U69 

Microbiology  Labor ator;^ 

U6t 

Class  III  Laboratory 

U31 

Virus  Pilot  Plant  ' 

SU3U 

Egg  Production  Facility 

Si+29 

Microbiology  Laboratory 

SU30 

Microbiology  Laboratory 

S36i 

Carpenter  Shop 

S3kl 

Gas  Storage 

All  structures  directly  supporting  the  chosen  buildings  included  un  .< r 
control,  such  as  air-conditioning  towers,  air  incinerators,  etc.  vi^:  " 
responsibility  of  the  contractor. 
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Certain  facilities  vill  continue  to  he  operated  hy  the  Department  of  the  Army. 
These  include: 


375  and 

38U  Decontamination  facilities  for  sewage 

190  Boiler  plant  complex 

105^ 


Shops 
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BUSINESS  MANAGEMENT  REQUIREMENTS 


A.  Estimates  of  Cost 

The  offeror,  as  a minimum,  should  submit  cost  proposals  fully  supported 
by  cost  and  pricing  data  adequate  to  establish  the  reasonableness  of  the 
proposed  amount  for  the  f st  year  of  operations  (use  Optional  Form  60, 
Attachment  V B) . 

1.  A detailed  cost  breakdown  of  the  various  categories  of  cost,  l.e., 
direct  labor,  supplies,  travel,  reports,  etc.,  should  be  provided 
for  each  Project,  as  well  as  for  central  management. 

2.  Direct  labor  cost  estimates  shall  be  supported  with  breakdowns  including 
number  of  man  hours  and  estimated  hourly  rates. 

3.  It  would  be  expected  that  there  will  be  submitted  an  overall  cost 
proposal,  covering  all  the  activities  and/or  Projects  under  this  RFP. 
This  should  be  complemented  by  the  submission,  additionally,  of 
separate  cost  proposals  for  each  research  activity  (Project)  as  set 
forth  in  Section  II  of  this  RFP,  and  for  the  animal  facilities 
renovations.  It  would  be  desirable  if  the  contractor,  additionally, 
were  to  indicate  the  degree,  if  any,  to  which  the  separate  research 
activities  can  be  coordinated  in  order  to  minimize  or  eliminate 
overlap  and  duplications. 

4.  Detailed  cost  estimates  should  be  provided  for  the  major  repair  work, 
ahimal  quarters  and  the  animal  farm,  as  described  in  Section  IV 
(paragraphs  4,  9 and  10  respectively).  Other  alterations  and  renova- 
tions need  not  be  cost  estimated  at  this  time  (see  Section  IV  - 
paragraph  5) . 


B.  Award  Fee 


1.  The  use  of  a cost  plus  award  fee  contract  is  contemplated.  Des 

the  base  fee  proposed.  (Desired  maximum  fee  may  also  be  indic-itod  . ) 
Optional:  contractor  may  propose  an  alternate  type  of  contract  ir 

addition  to  CPAF. 

2a.  The  contractor's  performance  shall  be  evaluated  periodically,  vhcrehv 
the  contractor  may  earn  award  fee  over  and  above  the  base  fc^,  for 
continued  high  level  performance  at  lowest  possible  cost,  wir,]:,  :t;  1 n i r'.ui?! 
Government  Supervision  and  for  Contractor  initiated  innovatio!is  .irui 
accepted  improvements.  The  award  fee  shall  be  especiaflv  porrir.-rii 
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to  the  management  aspects  of  the  contractor’s  performance.  These 
will  include  activities  such  as  but  not  limited  to  planning  and 
carrying  out  needed  repairs  and  renovations,  setting  up  salary  and 
wage  administration,  affirmative  action  (EEO) , and  procurement  systems. 

b.  The  evaluation  and  recommendation  as  to  the  amount  of  award  fee  earned 
will  be  made  by  a panel  to  be  appointed  by  the  Director,  National 
Cancer  Institute.  A Performance  Evaluation  Plan  shall  be  discussed 
with  prospective  contractors  and  shall  be  incorporated  into  the 
contract.  The  plan  may  be  unilaterally  modified  from  time  to  time 
by  the  duly  appointed  Performance  Evaluation  Panel,  and  shall  not  be 
subject  to  the  terms  of  Clause  2 of  the  General  Provisions  entitled 
"Disputes."  The  contractor  shall  be  advised  periodically  in  writing 
of  the  decision  setting  forth  the  amount  of  fee  awarded  and  the  reasons 
therefore  in  order  that  the  contractor  may  improve  his  performance  if 
indicated . 


C . Corporate/ Institutional  Background 

1.  Financial  Statement  - 2 prior  years  balance  sheet,  P & L Statement 
(if  profit) 

2.  Work  Distribution  - percent  Government,  percent  Commercial 

3.  Place  of  incorporation,  legal  name  of  contracting  entity,  corporate 
address 

4.  Prior  experience  on  Government  contracts  over  the  past  two  years 

i.e.,  major  contracts,  any  terminations,  overruns,  performance  awards, 
etc. 

5.  Business  Representative  - name,  title,  authority,  telephone  number 

D.  Relative  to  this  Procurement 

1 . Proposed  Organization 

Chart  for  Fort  Detrick  operations,  relation  to  parent 

2 . Personnel  Administration 

Proposed  Manning  - start,  build-up,  back-up,  recruiting/t  r.t  i n i r.-,’; 

3 . Corporate  Support 

From  parent,  from  other  subsidiaries 
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4.  Preliminary  Operating  Plan 

Start-up,  phasing,  bring  activities  on-stream,  milestones 

5 . Proposed  Liaison  with  NCI 

6.  Liaison  with  Fort  Detrick  Post  Commandant. 

7 . Proposed  Business  Operating  Procedures 

Sub-contracting,  purchasing,  accounting,  fiscal  control,  etc., 
support  from  company,  from  parent  corporation 

8.  Detailed  Plan  for  Operation  if  joint  venture 

9 . Outline  of  Proposed  Insurance  Program 
See  Clause  24,  General  Provisions 

10.  Materials  and  Supplies 

Expendable  supplies  and  raw  materials,  to  be  purchased  or  supplied 
from  contractor’s  stock,  for  use  in  direct  performance  of  contract. 
Itemize  by  major  types,  such  as  glassware,  chemicals,  animal  food, 
etc.  Itemize  animals  by  type,  giving  price  and  total  estimated  cost. 

11.  Travel 

State  proposed  travel  policies  (per  diem,  etc.).  Include  travel 
proposed  in  connection  with  the  direct  performance  of  the  contract. 

If  by  air,  the  travel  should  be  computed  at  "air  coach"  or  "air 
tourist"  rates  (less  than  first-class),  unless  unreasonable  dela/; 
or  additional  expenses,  greater  than  the  savings  in  fare,  would 
result.  (Travel  by  key  personnel  to  scientific  meetings  closelv 
related  to  and  in  furtherance  of  the  objectives  of  the  contract 
involved  may  be  included.  Each  proposed  trip  should  be  listed 
if  possible.  The  destination,  duration,  purpose,  and  estimated  • -r 
of  each  should  be  shewn) . 

12.  Consultants 


Explain  need  for  service.  List  proposed  principal  consultants  ■ 
known  by  name;  for  each,  shov;  (a)  nature  of  services,  (b)  nam-- 
employer,  (c)  fee  rate,  (d)  total  consultant  fee  and  any  t'  r 
allowable  related  costs  which  may  be  involved,  such  as  tra/c 
per  diem.  Such  fees  may  not  be  paid  to  employees  of  the  ^ rt’'  i 
or  to  employees  of  the  U.S.  Government. 
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13.  Subcontracts 


List  any  subcontract (s)  over  $10,000,  if  any.  Show  name  of  sub- 
contractor (if  known) , brief  title  of  subcontract  effort  to  be  perfornu 
and  the  total  dollar  estimate. 


E.  Facilities  and  Equipment 

1.  The  Government  shall  provide  all  facilities  and  equipment  required 
to  perform  this  work.  Except  as  indicated  in  other  portions  of  this 
RFP,  the  contractor  should  not  include  estimates  for  equipment  as 
part  of  its  cost  estimate'for  each  Project  or  central  management. 
However,  a separate  compilation  should  be  prepared  in  the  manner  set 
forth  below: 

ITEM  NUMBER  FOR  PROJECT  EST.  COST 

DESCRIPTION  REQUIRED  NUMBERS  REMARKS  UNIT  TOTA,. 

The  compilation  should  be  based  upon  the  full  level  of  operations 
indicated,  and  should  cover  both  Category  I and  II  Projects  as  well 
as  central  management  at  full  strength  (end  of  second  year) . 

2.  Upon  axs’ard,  the  successful  contractor  shall  perform  a survey  of  all 
equipment  available  in  the  NCI  buildings  at  Fort  Detrick.  All  equip- 
ment needs  shall  be  matched  to  available  equipment.  A coordinated 
system  of  inventorying,  reconditioning  and  relocating  Government  ownd 
equipment,  whether  included  in  the  starting  inventory  or  acquired 
afterr-7ards  shall  be  established. 


F.  Additional  Work  and  Option  to  Renew 

The  contract  shall  reflect  an  option  in  the  Government  to  renew  the  cortr 
for  two  successive  one-year  periods.  The  contract  may  also  be  amended 
from  time  to  time  to  (1)  add  additional  projects  and  (2)  to  expand  th= 
level  of  eftort  for  ongoing  projects.  NTiile  additional  base  fee  m.  v ■- 
negotiated  in  consideration  of  renewal  or  expansion  of  the  work  s , 
the  percentage  that  such  additional  fee  bears  to  estimated  cost  (ex  u . 
of  amounts  budgeted  for  facilities)  shall  not  exceed  the  percentn -c  t 
the  base  fee  bears  to  total  estimated  cost  (exclusive  of  amounts  budg/’ 
for  facilities)  under  the  initial  award. 


G.  Financial  Reporting 

In  addition  to  reports  required  under  Clauses  15,  16,  19,  .0, 
the  General  Previsions,  the  contractor  s’. nil  he  rc  I'r.  1 * 
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financial  report  on  an  accrual  and  projected  basis.  This  report  shall  be 
due  no  later  than  the  15th  of  the  following  month  (Form  HEW  515,  Attachmenr 
VC). 


Ha.  General  Provisions  form  HEW  316  as  published  in  the  Federal  Register 

of  December  3,  1971  (Attachment  V B)  shall  form  a part  of  this  contract. 

b.  The  Contractor  shall  inc  'e  such  clauses  as  are  contained  in  U.S.  Governir 
Standard  Forms  23  and  23A  as  are  mandatorily  required  to  be  included 
in  subcontracts  for  construction  or  alteration  work. 


REPRESENTATIONS  AND  CERTIFICATIONS 


A 


CONTRACT  (Proc.  Inst.  Ident.) 


NO. 


RFP/CBD  NO.  AND/OR 


PROJECT  TITLE 


1 CONTINGENT  FEE  REPRESENTATION  (FPR  1-1.505)  The  offeror  represents  and 
^rtmes  as  a part  of  his  offer  that  (aFhe  O HAS,  O HAS  NOT  etn- 
ployed  or  retained  any  company  or  person  (other  than  a full-time  bona 
fide  employee  working  solely  for  the  offeror)  to  solicit  or  secure  this 
contract,  and  (b)  he  O HAS,  O HAS  NOT,  paid  or  agreed  to  pay  any 
company  or  person  (other  than  a full-time  bona  fide  employee  working 
solely  for  the  offeror)  any  fee,  commission,  percentage  or  brokerage 
fee,  contingent  upon  or  “esulting  from  the  award  of  this  contract;  and 
agrees  to  furnish  infoi  ’ion  relating  to  (a)  and  (b)  above  as  re- 
quested by  the  Contract,  g Officer.  (For  interpretation  of  the  repre- 
sentation, including  the  term  "bona  fide  employee,"  see  Code  of 
Federal  Regulations,  Title  41,  Chapter  1,  Subpart  1-1.5. 


Note.  - If  the  offeror  makes  an  affirmative  representation  in  either  (a) 
or  (b)  above,  by  checking  the  appropriate  box  provided  therefor,  he  shall 
furnish,  in  duplicate,  a complete  Standard  Form  119,  Contractor  s State- 
ment of  Contingent  or  Other  Fees.  If  the  offeror  has  previously  furnished 
a completed  part  of  his  offer,  a signed  statement  (a)  indicating  when 
such  completed  form  was  previously  furnished,  (b)  identifying  by  number 
the  previous  solicitation  or  contract,  if  any,  in  connection  with  which 
such  form  was  submitted,  and  or  contract,  if  any,  in  connection  with 
which  such  form  was  submitted,  and  (c)  representing  that  the  statement 
in  such  form  Is' applicable  to  his  offer  for  this  contract. 


2.  EQUAL  OPPORTUNITY  REPRESENTATION  (FPR  1-12.805-46)  The  offeror 
represents  and  certifies  as  a part  of  his  offer  that  he  /~7  HAS, 
n HAS  NOT,  participated  in  a previous  contract  or  subcontract 
subject  either  to  the  Equal  Opportunity  clause  herein  or  the  clause 
herein  or  the  clause  originally  contained  in  Section  3-1  of  Execu- 
tive Order  10925,  or  the  clause  contained  in  Section  201  of 
Executive  Order  11114;  that  he  /J7  HAS,  HAS  NOT,  filed  all 
required  compliance  reports;  and  that  representations  indicating 
submission  of  required  compliance  reports  signed  by  proposed  sub- 
contractors, will  be  obtained  prior  to  subcontract  awards.  (The 
above  representation  need  not  be  submitted  in  connection  with 
contracts  or  subcontracts  which  are  exempt  from  the  clause.) 

3.  AFFIRMATIVE  ACTION  PROGRAM  REPRESENTATION  (FPR  1-12.805.4(6) (1))  The 
bidder  (or  offeror)  represents  that  (1)  he  (J  has  developed  and 
has  on  file  /~7  has  not  developed  and  does  not  have  a file  at  each 
establishment  affirmative  action  programs  as  required  by  the  rules 

and  regulations  of  the  Secretary  of  Labor  (41  CFR  60-1  and  60-2),  or  (2) 
he  r~]  has  not  previously  had  contracts  subject  to  the  written  affirm- 
ative action  program  requirement  of  the  rules  and  regulations  of  th. 
Secretary  of  Labor. 
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CONTOACT  (Proc.Inst.Ident.)  NO. 


RFP/CBD  NO.  AND/OR  PROJECT  TITLE 


5.  CERTIFICATION  OF  NONSEGREGATED  FACILITIES  (HEWPR  3-12.803-10  (12/16/68)^ 

(Applicable  to  (1)  contracts,  (2)  subcontracts,  and  (3)  agreements  with 
applicants  who  are  themselves  performing  federally  assisted  construction 
contracts,  exceeding  $10,000  which  are  not  exempt  from  the  provisions  of  the 
Equal  Opportunity  clause.) 

By  the  submission  of  this  offer,  the  offeror,  applicant,  or  subcontractor 
certifies  that  he  does  not  maintain  or  provide  for  his  employees  any  segre- 
gated facilities  at  any  of  his  establishments,  and  that  he  does  not  permit 
his  employees  to  perform  their  services  at  any  location,  under  his  control, 
where  segregated  facilities  are  maintained.  He  certifies  further  that  he 
will  not  maintain  or  provide  for  his  employees  any  segregated  facilities  at 
any  of  his  establishments,  and  that  he  will  not  permit  his  employees  to  per- 
form their  services  at  any  location,  under  his  control,  where  segregated 
facilities  are  maintained.  The  offeror,  applicant,  or  subcontractor  agrees 
that  a breach  of  this  certification  is  a violation  of  the  Equal  Opportunity 
clause  in  this  contract.  As  used  in  this  certification,  the  term  "segregated 
facilities"  means  any  waiting  rooms,  work  areas,  rest  rooms  and  wash  rooms, 
restaurants  and  other  eating  areas,  time  clocks,  locker  rooms  and  other 
storage  or  dressing  areas,  parking  lots,  drinking  fountains,  recreation  or 
entertainment  areas,  transportation,  and  housing  facilities  provided  for 
employees  which  are  segregated  by  explicit  directive  or  are  in  fact  segre- 
gated on  the  basis  of  race,  color,  religion,  or  national  origin,  because  of 
habit,  local  custom,  or  otherwise.  He  further  agrees  that  (except  where  he 
has  obtained  identical  certifications  from  proposed  subcontractors  for 
specific  time  periods)  he  will  obtain  identical  certifications  from  proposed 
subcontractors  prior  to  the  award  of  subcontracts  exceeding  $10,000  which 
are  not  exempt  from  the  provisions  of  the  Equal  Opportunity  clause;  that 
he  will  retain  such  certifications  in  his  files;  and  that  he  will  forward 
the  following  notice  to  such  proposed  subcontractors  (except  where  the 
proposed  subcontractors  have  submitted  indentical  certifications  for 
specific  time  periods)  : 

NOTICE  TO  PROSPECTIVE  SUBCONTRACTORS  OR  REQUIREMENT  FOR  CERTIFICATIONS  OF 
NONSEGREGATED  FACILITIES 

Ai,Gertification  of  Nonsegi;egated  Facilities  must  be  submitted  prior  to  the 
award  of  a subcontract  exceeding  $10,000  which  is  not  exempt  from  the  pro- 
visions of  the  Equal  Opportunity  clause.  The  certification  may  be  submitted 
either  for  each  subcontract  or  for  all  subcontracts  during  a period  (l.e., 
quarterly,  semiannually,  or  annually). 

NOTE;  The  penalty  for  making  false  statements  in  offers  is  prescribed  in 
18  U.S.C.  1001. 


submitted  OM  behalf  OF: 

uATE 

BY  (Signetu''e  of  Authori;:ed  Individual) 

TYPED  NAME  AND  TITL^- 
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PRICE  CERTIFICATION 


(a)  By  submission  of  this  bid  (offer)  bidder  (offeror)  certified 
that  amounts  invoiced  herein  do  not  exceed  the  lower  of  (1)  the  contract 
price,  or  (2)  maximum  levels  established  in  accordance  with  Executive 
Order  11615,  August  15,. 1971,  as  superseded  by  Executive  Order  11627, 
October  15,  1971. 

(b)  Prior  to  payment  of  invoices  submitted  under  this  contract, 
the  Contractor  must  place  on,  or  attach  to,  each  invoice  or  other  pavTT.ent 
document  submitted,  the  following  certification: 

•'I  hereby  certify  that  amounts  invoiced  herein  do  not  exceed  the  lower 
of  (1)  the  contract  price,  or  (2)  maximum  levels  established  in  accordance 
with  Executive  Order  11615,  August  15,  1971,  as  superseded  by  Executive 
Order  11627,  October  15,  1971." 

(c)  The  Contractor  agrees  to  insert  the  substance  of  this  clause, 
including  this  paragraph (c) , in  all  subcontracts  for  supplies  or  seim.-ices 
issued  under  this  contract. 


Proposed  Contractor: 
Signature:  


(Name) 

(Title  & Date) 
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CONTRACT  pricing  PROPOSAL 
(RESEARCH  AND  DEVELOPMENT) 

This  form  is  for  use  when  (i)  submission  of  cost  or  pricing 
data  (see  FPR  1-3.807-3)  is  required  and  (ii)  substitution  fo 
the  oDtional  Form  59  is  authorized  by  the  Contracting  Officer 

Form  Approved 

Budget  Bureau  i\o  2 9” -^0 

r 

PAGE  NO. 

NO.  OF  PACES 

NAME  OF  OFFEROR 

SUPPLIES  AND/OR  SERVICES  TO  BE  FURNISHED 

HOME  OFFICE  ADDRESS  (liiclude  ZIP  Code) 

DIVISIONIS)  AND  LOCATIONiS)  WHERE  WORK  IS  TO  BE  PERFORMED 

TOTAL  AMOUNT  OF  PROPOSAL 
$ 

GOVT  SOLICITATION  NO. 

DETAI  'SCRIPTION  OF  COST  ELEMENTS 

1,  DIRECT  material  (Itemize  on  Exhibit  A) 

EST  COSTCiJ 

total 

EST  COST^ 

REFER-  ^ 
ENCE 

a.  PURCHASED  PARTS 

b.  SUBCONTRACTED  ITEMS 

C.  OTHER  -Ci;  RAW  material 





(2)  YOUR  STANDARD  COMMERCIAL  ITEMS 

A 

L___ 

(3)  1 N T ER  Dl  VI  SI  ON  AL  TRANSFERS  (At  Other  than  cost) 

TOTAL  DIRECT  MATERIAL 

2.  MATERI  AL  overhead  3 (Rate  % X $ base  - ) 

3.  DIRECT  labor  (Specily) 

ESTIM  AT  ED 
HOURS 

RATE/ 

HOUR 

EST 

COST  ($) 

- 

TOTAL  DIRECT  LABOR 

4.  labor  overhead  (Specify  department  or  cost  center)3 

O.H.  RATE 

X BASE  = 

EST  COST  (t) 



5,  special  testing  (Including  field  work  at  Government  installations) 

EST  COST  (S) 

■ ' 

.. 

TOTAL  SPECIAL  TESTING 

6.  special  equipment  (If  direct  charge)  (Itemize  on  Exhibit  A) 

1.  TRAVEL  (If  direct  charge)  (Give  details  on  attached  Schedule) 

EST  COST  (S> 

a.  TRANSPORTATION 

b.  PER  DIEM  OR  SUBSISTENCE 

TOTAL  TRAVEL 

8.  consultants  f/denff/y-  purpose  - rate) 

EST  COST  '$1 



. - - 

TOTAL  CONSULTANTS 

9.  OTHER  DIRECT  COSTS  (Itemize  on  Exhibit  A) 

- 

’0-  TOTAL  DIRECT  COST  AND  OVERHEAD 

11,  general  and  administrative  expense  r/?a(e  %o.'  cost  vtomcnt  iSom. 


1 2. 

ROYALTIES  J 

1 3. 

TOTAL 

ESTIMATED  COST 

14. 

FEE  OR  PROFIT 

15. 

TO  TAL 

ESTIMATED  COST  AND  hhl  ■ 1 t 

1 General  Servicu.s  ,\.ir  . ';t 

fPR  1-16.  S06  'i.iv 
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This  proposal  is  submitted  for  use  in  connection  with  and  in  response  to  (Describe  RFP,  etc.) 

and  reflects  our  best  estimates  as  of  this  date,  in  accordance  with  the  instructions  to  offerors  and  the  footnotes  which  toll,  w 

TVPED  NAME  AND  TITLE 

SIGN  ATUR  E 

N AME  O F firm 

DATE  OF  SUBMISSION 

EXHIBIT  A - SUPPORTING  SCHEDULE  (Specify.  If  more  space  is  needed,  use  blank  sheets) 

COST  EL  NO. 

ITEM  DESCRIPTION  fSee  footnote  5) 

EST  COST  t 

’ 

I,  HAb  ANY  n y:.l-ncy  oi-  i.in.th>  staiIs  covepnm.-nt  E:nPO".7,i:;j  an.'  PEvitw  of  you*  acco'jm'j  Of  i.LCCxi  b :w  cOf.'NeV.  . ■ 

G -f  . i.:N;-\FN'T  PKU'.L  CG-': ;TF;,^CT  OS  bOftGONli..',CT  V-’lIhlN  THE  SaST  fVjELVE  MCNIHj? 


I I YES  I I NO  If  yea,  identify  below. 


NAME  AND  ADDRESS  OF  REVIEWING  OFFICE  (Include  ZIP  Code) 

telephone  numb  CP  C A T r H ~ 

II 

WILL  YOU  REQUIRE  THE  USE  OF  ANY  GOVERNMENT  PROPERTY  IN  THE  PERFORMANCE  OF 
1 1 YES  1 ~ 1 NO  H yea,  identify  on  a separate  page. 

THIS  PROPOSED  CONTRA.  T» 

III 

DO  YOU  REQUIRE  GOVERNMENT  CONTRACT  FINANCING  TO  PERFORM  THIS  PROPOSED  CONTRACTr 
1 1 YES  1 1 NO  il  yes,  identify : | | ADVANCE  PAYMENTS  ( [ PROGRESS  PAYMENTS  OR  'gpahantii  * 

IV 

DO  YOU  NOW  HOLD  ANY  CONTRACT  (or,  do  you  have  any  independen  tty  financed  (IR  ^ D)  protecia)  FOR  THE  SAUF  OR  yh  • 

CALLED  FOR  BY  THIS  PROPOSED  CONTRACT? 

1 1 YES  1 1 NO  ll  yee.  Identity 

V 

DOES  THIS  COST  SUMMARY  CONFORM  WITH  THE  COST  PRINCIPLES  SET  FORTH  IN  AgCnCy  regulations? 
1 1 Y ES  1 1 NO  If  no,  explain  on  a separate  page. 

- ' " 
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INSTRUCTIONS  TO  OFFERORS 


1.  The  purpose  of  this  form  is  to  provide  a standard  format  by 
which  the  offeror  submits  to  the  Government  a summary  of  in- 
curred and  estimated  cost  (and  attached  supporting  information) 
suitable  for  detailed  review  and  analysis.  Prior  to  the  award 
of  a contract  resulting  from  th-s  proposal  the  offeror  shall, 
under  the  conditions  stated  iriJI’PRX-'^807.3,  be  required  to 

r Pricing  Data  (See  FPR 


suhmita  Gecli/icate  of  Ciureut  Ca-tt  cr  Pri 

l-3.807-3(a)  and  1-3 . 80^-4) . 


2.  As  part  of  the  specific  information  required  by  this  form,  the 
offeror  must  submit  with  this  form,  and  clearly  identify  as  such, 
cost  or  pricing  data  (that  is,  data  which  is  verifiable  and  fac- 
tual and  otherwise  as  defined  in  ASPR  3-807. 3(e)).  In  addition, 
he  must  submit  with  this  form  any  information  reasonably  requir- 
ed to  explain  the  offeror’s  estimating  process,  including: 

a.  the  judgmental  factors  applied  and  the  mathematical 
or  other  methods  used  in  the  estimate  including  those 
used  in  projecting  from  known  data,  and 

b.  the  contingencies  used  by  offeror  in  his  proposed 
price. 


3.  When  attachment  of  supporting  cost  or  pricing  data  to  thi:. 
form  is  impracticable,  the  data  will  be  specifically  idenufud 
and  described  (with  schedules  as  appropriate),  and  made 
available  to  the  contracting  officer  or  his  representative  upi 
request. 

4.  The  format  for  the  “Cost  Elements’’  is  not  intended 

rigid  requirements.  These  may  be  presented  in  different  , 

format  with  the  prior  approval  of  the  contracting  officer  if  , 
required  for  more  effective  and  efficient  presentation.  In  aji 
other  respects  this  form  will  be  completed  and  submittvd  • 

without  change.  ^ 

5.  By  submission  of  this  proposaXofferor,  if  selected  fur 
negotiation,  grants  to  the  contracting  officer,  or  his  auth  ir- 
Lzed  representative,  the  right  to  examine,  for  the  purpose  ‘-f 
verifying  the  cost  or  pricing  data  submitted,  those  books, 
records,  documents  and  other  supporting  data  which  will 
permit  adequate  evaluation  of  such  cost  or  pricing  data,  alon^ 
with  the  computations  and  projections  used  therein.  This 
right  may  be  exercised  in  connection  with  any  negotiations 
prior  to  contract  award. 


FOOTNOTES 


1 Enter  in  this  column  those  necessary  and  reasonable  costs 
which  in  the  judgment  of  the  offeror  will  properly  be  incurred 
in  the  efficient  performance  of  the  contract.  When  any  of  the 
costs  in  this  column  have  already  been  incurred  (e.g.,  on  a 
letter  contract  or  change  order),  describe  them  on  an  attached 
supporting  schedule.  Identify  all  sales  and  transfers  between 
your  plants,  divisions,  or  organizations  under  a common  con- 
trol, which  are  included  at  other  than  the  lower  of  cost  to  the 
original  transferror  or  current  market  price. 

2 When  space  in  addition  to  that  available  in  Exhibit  A is 
required,  attach  separate  pages  as  necessary  and  identify  in 
this  ‘’Reference”  column  the  attachment  in  which  information 
supporting  the  specific  cost  element  may  be  found.  No  stand- 
ard format  is  prescribed;  however,  the  cost  or  pricing  data  must 
be  accurate,  complete  and  current,  and  the  judgment  factors 
used  in  projecting  from  the  data  to  the  estimates  must  be  stated 
in  sufficient  detail  to  enable  the  contracting  officer  to  evaluate 
the  proposal.  For  example,  provide  the  basis  used  for  pricing 
materials  such  as  by  vendor  quotations,  shop  estimates,  or 
invoice  prices;  the  reason  for  use  of  overhead  rates  which  de- 
part significantly  from  experienced  rates  (reduced  volume,  a 
planned  major  rearrangement,  etc.):  or  justification  for  an  in- 
crease in  labor  rates  (anticipated  wage  and  salary  increases, 
etc.).  Identify  and  explain  any  contingencies  which  are  included 
in  the  proposed  price,  such  as  anticipated  costs  of  rejects  and 
defective  work,  or  anticipated  technical  difficulties. 


.3  Indicate  the  rates  used  and  provide  an  appropriate  explana- 
tion. Where  agreement  has  been  reached  with  Government  rep- 
resentatives on  the  use  of  forward  pricing  rates,  descnbe  the 
nature  of  the  agreement.  Provide  the  method  of  computation 
and  application  of  your  overhead  expense,  including  cost 
breakdown  and  showing  trends  and  budgetary  data  ^s  neces- 
sary to  provide  a basis  for  evaluation  of  the  reasonableness  j 
of  proposed  rates.  I 

I 

4 If  the  total  royalty  cost  entered  here  is  in  excess  of  S250  ^ 

Provide  on  a separate  page  . 

the  following  information  on  each  separate  item  of 
royalty  or  license  fee:  name  and  address  of  licensor;  date  ot 
license  agreement;  patent  numbers,  patent  application  senal  ' 
numbers,  or  other  basis  on  which  the  royalty  is  payable,  briel 
description,  including  any  part  or  model  numbers  of  each  con- 
tract item  or  component  on  which  the  royalty  is  payable;  per 
centage  or  dollar  rate  of  royalty  per  unit;  unit  price  of  contract' 
item;  number  of  units;  and  total  dollar  amount  of  royal 1 1 es. 

In  addition,  if  specifically  requested  by  the  contracting  ottu  rr, 
a copy  of  the  current  license  agreement  and  identification  ot 
applicable  claims  of  specific  patents  shall  be  provided. 

5 Provide  a list  of  principal  items  within  each  category  irr 
dicatfng  known  or  anticipated  source,  quantity,  unit  pm  e, 
competition  obtained,  and  basis  of  establishing  source  and 
reasonableness  of  cost. 
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RULES  AND  REGULATIONS 


S 2.1 11  Payment. 

(a)  Cherges.  Fees  will  be  charred  for 
cop!es  of  records  winch  are  furnished  to 
a person  under  this  pn.rt  and  lor  time 
spent  in  loc-atma  and  reproducin':  them. 
In  accordance  with  a :ee  schedule  main- 
tallied  and  revised  by  the  0:Sce  of  Public 
Affairs.  No  fee  will  be  charged  for  tmie 

■'  spent  In  prccetsuip  of  arty  request  for 
Information,  nor  will  any  fee  be  charged 
for  periods  of  less  than  one-half  hour 
spent  in  connection  w.th  a search  for 
records.  For  the  purpo.ses  of  thus  section, 
"processing"  shall  include  all  time  spent 
In  generating  corrcsponcer.ee  related  to 
a request  and  in  making  determinations 
tinder  >§  2.1C6  and  2.107. 

(b)  Prepeyment.  In  the  event  pend- 
ing requests  under  this  part  from  the 
same  rcque.sting  party  w;ouId  require  the 
payment  of  fees  in  e\ccss  o:  £10.  such 
records  will  not  be  m.ade  avaiiable.  nor 
copieu  of  sucii  re-corc.s  furnished  unless 

• the  requestuig  party  f.rst  submits  pay- 
ment in  the  total  amount  due;  or.  u not 
ascertainable.  in  the  approximate 
amount  that  would  become  due  upon 
complLance  mth  t.he  rcauest.  as  deter- 
mined by  the  Oihice  of  Public  ^.ffairs  or 
by  the  of!ice  co.mpimng  wuh  the  renuest. 
In  the  event  an  acivar.ee  payment  here- 
under sh.all  diiTer  i."c:n  tho’a.mount  cf 
the  fees  actually  due.  ?n  appre^unate  ad- 
justment will  be  erlectcd  at  th.e  time  the 
copies  rcque.-ted  arc  deiivcred. 

(c)  Walter.  The  Oihice  of  Public  Affairs 
or  the  office  comulying  with  the  request 
may  wane  the  payment  of  fees,  if  such 
waiver  would  be  in  tr.e  public  interest. 
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Title  41— PL'DLIC  CCNTHACTS 
AND  PRC?E.^TY  IJA'l.AGEMEilT 

Chopter  3— Department  of  Health, 
Education,  and  Welfare 

PART  3-T6— PROCUREMENT  FORMS 


Illustrations  of  Forms 

On  May  21.  1971,  a notice  of  proposed 

rule  making  wtus  puba.^ned  in  the  Fed- 
nuL  Register  *36  F.R.  025.3-3253)  stat- 
ing that  the  E>ep'art.mcnt  oi  Htalth.  Edu- 
cation. and  Weliare  w.is  ecnsiiiering  an 
amendment  to  41  ChR  Ch.ipter  J by  add- 
ing new  Subpart  3-13.0.  illu.-.tration  of 
Forms  under  P.art  3-*6.  The  purpose  oi 
' the -arae.udmeiit  ;>  to  ’..lui'.ntce  ine  re- 
vised form  IiEvV-316,  Oencr.Vi  Prjvi.ions 
(Negotiated  Cost-P;u.i-ri.\ed  Fee  Con- 
iract^.  The  General  Provisions  ineiude 
certain  clauses  prescr. oeq  by  the  Federal 
Procurement  Reeularicru;  --a  Cr  R Ch. 
1).  Theio  clauses  are  not  being  repeat**d 
herein,  but  are  icentiffcd  by  an  appicpri- 
ate  cross-reference  lo  uie  appl.cabie  e PR 
seotioa. 

Interested  per.^oris  were  ir.wted  to  sub- 
mit u-rit‘.en  dat.v  ’.oe-vs.  or  co.mments 
within  33  days  aiter  rub...'at;cn.  ’.V.-ive.n 
comments  were  rc.'c.ved.  and  alter  due 
consideration  of  tiie  views  presented,  the 


regulation  Is  revised  and  adopted  as  set 
forth  below. 

Effective  date.  This  amendment  shall 
become  effective  90  days  after  publica- 
tion in  the  Fxoeral  Register. 

Dated:  November  29,  1971. 

Robert  C.  Coulter. 

Acting  Deputy  Assistant 
Secretary  for  Adinimstration. 

1.  The  table  of  contents  for  Part  3-16  is 
amended  by  adding  the  followmg 
entries: 

Subpart  3— 14.9— lllustrationt  of  Forms 

See. 

S-i*'!.950  HEW  forms. 

3-  950-316  Form  HEW-316,  General  Pro- 

visions (Negotiated  Co'^t- 
Plus-Fixed  Fee  Contract ) . 

Authoritt;  The  provisions  of  this  Subpart 
3-16  9 l^iued  under  5 US.C.  301;  40  U.S  C. 
460(c). 

2.  New  Subpart  3-16.9  is  added  as 
follows: 

Subparf  3—16.9 — Illustrations  of 
Forms 

S 3-16.930  lIEWforni.. 

HEW  forms  are  illustrated  in  this  sec- 
tion to  siiow  their  text,  format,  and  ar- 
rangement and  to  provide  a rcadv  .source 
of  reference.  Ihic  sub.'^ection  numbers  in 
this  section  correspond  with  the  HEW 
form  numbers. 

§3-16.9.70-316  Form  IIF.Vr_316.  Gen- 
rral  l*ro»i*ion>«  ( Ne=oliaU-»i 
Fixed  Fee  Coiitracl). 

Oencral  PROVISIO-VS 

(Negotiated  Cost-plus-Fused  Fee  Contract) 

I.  DETlNirrONS 

■As  used  throughout  this  contract,  the 
following  terms  shall  have  the  meanings  set 
rerth  below: 

»ai  TThe  term  "Secretary"  means  the  Sec- 
retary. the  Under  Secretary,  or  any  Assistant 
Secret.sry  of  the  Douart.-nent  of  Health. 
Education,  and  Weliare:  and  t.he  term  "his 
duly  authorized  represer.iauve"  means  any 
person,  persons,  or  board  (Other  t.han  the 
Cu.".tr?.c*ing  Officer)  authorized  to  act  (or  the 
Secreu-ry. 

(b)  The  term  "Contracting  Officer"  means 
the  oers-vn  executing  this  cotur;\ct  on  behalf 
of  the  Government,  and  any  ot.her  oiCcer  or 
e.mployee  wno  is  prcperly  cesizn.xted  Con- 
iractl’.'.g  Offirer;  and  the  term  mcludes.  ex- 
cept as  othorAlse  provided  in  tn:s  contract, 
the  authorized  representative  of  the  Con- 
tractmg  Officer  acting  wiinm  the  limits  of 
his  authority. 

(c)  The  term  "Project  Officer'  means  the 
person  representing  the  Government  tr>r  the 
pjrpcse  of  tcclir.ic.il  airection  of  ccr.tract 
pericrmance.  The  Project  C'.r.cer  is  no:  au- 
ihonzca  to  .Soue  any  ir.strt.'ctiorts  or  cirec- 
tions  w.hlc.h  e:fec:  any  increase  or  decrease 
in  the  coct  of  this  contract  or  which  change 
the  period  cf  performance  of  this  contract. 

Id)  The  term  'Department"  means  the 
Department  of  Health.  Education,  and 
Welfare. 

(e»  Except  as  ether.*  ti.-iv.ced  in  th.s 
contract,  the  term  ' • ■ ••  •.  li....';j-s 

purchase  orders  under  th.s  ci  u'ract. 

R.  Oliia-Tts 

(Text  of  this  clause  U set  forth  in  Fl'R 
1-7.101-ia.) 


a.  LiMtTAnoj*  or  cost 

(A)  It  Is  estimated  that  the  tcial  : 
the  Oovcrniv.cr.t.  e.'ch.  i'.  c of  ‘^n-  • ■ • 

for  the  pcrfi"  rm'.nce  of  th's  cor.:r.ir'. 
exceed  the  c.--t;inaied  cost  set  f-r  i ■ ■ 
contract  and  th.e  Contract. jr  rotj  - 
Its  best  elTcrts  to  perfcrni  all  *k-.-k  a- 
obligations  under  this  contract  n 

estimated  co-t.  If  at  any  time  the  C.  ■ 
has  reason  to  bci'eve  that  the  cost*  a i;  . . 
expects  to  incur  in  i.ie  perf.rrinan.-e  of  ■ 
contract  in  the  r.e.vt  succcecflng  s'.x-.  • 

days,  witen  aiiricd  to  all  cesv*  pre- i.-'-; 
curred.  will  c'c-cd  'ove-ity-t  * e •> 
(737,)  of  the  c.*.t;.Tiated  co..t  set  fer  n 
contract,  -jr.  IS  at  anytime  t).e  Ci-.-.tr  . 
has  reason  to  bzi.eve  that  the  to: ..i 
to  the  Government,  exclusive  of  »nv  f \< 
fee.  for  the  perf-  rm.'.nce  cf  this  con'rai.  ■ 
be  substantially  rrea  er  or  lea*  mar.  •• 
then  estimated  cost  t.hcreof.  ti;e  C.  • - 
shall  notify  the  Contrsctinc  C:r.'-rr  i.., 

Ing  to  that  edect,  civ.r.g  it^  revi'e.;  r 
of  such  total  ccsi  f'-r  the  pe-fcrrr.ai.cr 
contract. 

(b)  The -G'lverr.ment  shall  nrt  • 
gated  to  rclmbu'.  e the  CcnT.xc:  r r 
Incurred  in  cxc.-.vs  cf  t ie  esti::.*'!d 
forth  In  the  contract  and  the  Cor 

not  be  obllcaicd  to  c ■'n tirrie  pc-; 
under  the  ccrur.xct  cr  to  incur  c^-.  •*  .~r  -- 
of  such  estlm.aud  cost  nnle  .i  and  <.t  ■ 
Contracting  O.hcrr  sha.l  have  n>  -• 
Contractor  in  **r:ti:.v  mat  sii-r.  > • 

cost  ha.s  been  lncrcv-*d  and  *l.r  : r ■. 

Led  in  such  not'c*  a re-,  c • ~ 

•.vhich  ,'hall  th.i,.-e...3-n  c'.ns-.iM--  ■ .- 
r.-a'c-l  c' >t  cf  '-cr.' -rm  ■■  i -c  of  'h.;.  - 
Vffi.tcn  .anrl  to  me  -x:e:it  thrt  -hr  r 
ccct  set  f.irth  i.-i  this  c-  n'mr-  hx  • • ■ 
creased  by  the  C n'ractmz  O ;..-cr  : 
any  cost  inc-arrcffi  hv  tn»  C - - 

of  rtich.  c-'clma-d  c.'«;  r-'  r to  . 

In  estimated  cfxt  jh.-i;;  ,j.  . ... 

same  extent  as  if  such  : •.-.*  h i i • 
curred  after  such  U.cre  v - m f,'.m  • r ■ 

(c)  If.  ■ 1 1 th?  C I.--.*  cr  s-  • - 

ance  before  ccrmleth'n  r r ■ : -vor  : - - • 

because  it  has  l.ncurr.  rt  ;n  ■ c . ; 

of  or  In  exces-s  of  the  c.-  ri-ccz  c 
forth  In  the  contract,  a.-.d  i2i  . 

Ing  Officer  elccm  nt  to  i-  -r-v  e • . ■ , 
mat'd  coot,  the  Cen'rte:  -r  - '<i  ■ - 

equitably  reduced  -■  '-rt  •.  r r 

amount  cf  'x-cr'K  ;rrf-rmc  ; as  c . >r..i 

the  full  amount  cf  the  a--.:  r»~  i.r  - 
contract.  I:\  the  even:  of  f . '.-.i-r  • 
to  the  arr.oiin:  cf  f.  h r.-.  • n 

tracting  O.r.  :cr  s.hall  tfc'  — ,-,e  • ■ 

subject  to  'he  rl.-ht  cf  - c ■ 
appeal  therefrom  rurouen;  to  -.c  . 
the  contrr.c  er.t;''ed  C.  • 

prnnh  sh.a.l  not.  i.n  a_-.»  . ..  c 

cf  th.e  G.-'verr.D-.ent  und-r  c . . r 

contract  enured  •Te-nir  .v  ,oa  f r 
or  for  the  Coaven'.enre  rf  r.e  o- 

4.  ALLOWAStt  COST  *-<0  mre  >Ti 

lal  Comoen  TOf  Ida  /c"  C a;-; 

(cc*  Pavme  -.t  f r "^e  i.  r - 

drhr.ed  a;  J of  the  ■ * o ^ , 

in  'h.i  conT  . 

cchirlet?  Cj::-.''':i.^  r r ■ r ; 

of  t.he  -.vark  u;.J.-r  ; . - i r i.  • 

tbi  xdi-iuch.'c  c:  i T-.r  » - 

performing  t.-'.r  Acrk  unjrr  . 
sh*.l  be  t:.»  c.  *'J  a.  - . . i- 

Cor. : racti'T.  e..;.rr  u rc  . 
eriv  3L..,>c  I-:.*  •..>  -‘e  c r.--. 
fr-rh*h;e  f ^ 

it  i .C"l.  1 T'  e i ■ , • 

d - - . - . , • 

l.l  i " 
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0oatr*ct  P-or'if'-f.  hotrrtpr,  Th*t  ewU  of 
Uj«  Coo’,rvu>r  t ir<1fr'<Tfr»>nt  and 

drnr:'>r.T.rn'.  Ir.'.ud^nc  t-nfL'  apnroprt.-x'.© 
abarr  of  lr.d.r"ct.  and  adn-  n.Latr^tif©  co3t*. 
ahail  t>«  u'. ' ni.nr r-*Ms«  ex- 

pm.atr  pnvid-d  'n  *.n<  c’^-T-y-:;  and 

(3)  T be  lernu  or ’.hU  coniract. 

a.  KicoTtxrro  ovraHsan  batxs 

(a)  Notwllhnandlr*  '.he  provisfors  of  the 
c'.auv  of  thU  cn-.-racl  er.'.i'.'.ed  "Al'.owabre 
Co»i  and  F.tcd  F-—  " *'-e  a!;nxable  Indir-ct 
eon*3  ur.d'r  '..Ta  cn-.':*--;  ansi!  be  obuilned 
by  appla'ir  t re-f.' \'e.j  c;er''.ea<l  ."a'es  to 
t>a.vn  a^eeJ  up.>a  by  Uie  pirl;ca.  as  specllied 
bclov. 

(b)  TTie  Contractor,  as  foon  as  possible 
but  not  later  th.sn  !>0  d.srs  after  the  exblra- 
tloo  of  h!s  P.3.'al  rear,  or  snch  o'her  period 
ma  tnay  be  s-NecTed  In  the  oonrrtsct.  shall 
aubmlt  to  'he  C-'-nTtctl -.ir  0“’c?r.  "anth  a 
oopf  to  the  c ■'"'...•ant  ahdlt  act'".Ptr.  a pro* 
po.>ed  r.nsi  oa-»r-.  "vd  ra'e  or  ri'cs  for  that 
period  ba  <’d  o'a  ‘he  Can*rac‘ors  actual  cost 
♦ xpenenre  d jr.nr  'hat  ->  ‘r'.ori  t."  "ether  »ith 
•upportii'Z  colt  •'la’a  N*-"': " 'atlon  of  over- 
bead  ra»«*a  bv  »he  ('.antractor  a-.d  the  Con- 
tractlm  0''"rer  sh-.'l  t**  iiT'd-'r' alten  as 
promp'lT  a-,  pr'.'-'.nah'e  after  receipt  of  the 
Cociract-ar'j 

(e)  Ailoa-.ah’.’. itT  of  cos’-s  and  acccot-ablUtv 
of  coet  a'loc.f."  n rr.»'hV..s  shall  he  d-'er* 
■Qlned  In  a-cord-'.''.ce  •vi'h  rara^ranti  <b(  of 
bhe  cla*i>e  o'  tni<;  cont-act  entiileel  “Allow- 
•ble  Co-t  a-d  F s-'d  F'-e  " 

(d)  Tl'.e  r'Vi.ti  of  each  n''rot;att'>n  shall 
t>«  set  forth  in  a rr'-al; : c ation  to  »his  con- 
tract. •xht'-h  shall  '• '•cify  ill  the  arreed 
flaal  rates.  12)  »he  ba-'ci  to  a-hlch  the  rat»s 
mpplj.  and  (a I the  periods  fer  which  the 
rates  apply. 

(el  ^rndm^  e-t.ahll.shmeni  of  final  over- 
Itead  rates  for  anv  p''r..;ci.  the  Ci.mractor 
•hall  be  rclmh'.ir-.ed  el  her  at  r.ce-'tiated 
provisional  rates  provided  In  t.-ie  contract, 
«r  at  bilhn?  r.i'ea  acceptahlc  to  the  Con- 
tractlr.^  0"ccr.  suh'"''t  to  a''oropr:ate  ad- 
Jsistm''nl  when  the  .'.nal  rates  for  that  oenod 
mrt  estahhshed  -p-*  nr-*-  cr.t  s-;ts":.rti  al  over 
«r  under  payment,  and  to  apnlv  either  retro- 
actively or  yrr --/.ctiveiT,  ill  provi'ionaJ 
ntes  may.  at  the  re'":est  of  either  nnrtv.  be 
xcclsed  by  miifiat  a.'Trcen'.eni..  .ind  *2)  blll- 
•eig  rales  m.iy  be  ad;.:  .tod  at  any  t .nie  by  the 
Oontractlue  O." -or.  .Anv  such  revision  or 
negotiated  prov.iional  rates  provided  In  the 
contract  shall  be  set  forth  m a modihcatlon 
to  this  contract. 

<f)  Any  falltire  by  the  parties  to  seme  on 
•ny  final  ra'es  under  this  clause  shall  be 
oonslderesl  a diari'j"©  c'^ncermr.?  a qjestlon 
m€  fact  tor  deci^u-n  bv  the  C''ntr,u-t:hir  OS- 
cer  xlthln  the  moaning  of  the  ''Disputes” 
clause  of  this  co.ntract. 

(g)  If  this  ccn-ract  ts  with  a nonprofit 
orgaoization.  suhmu  -uon  of  prr'p>^wed  pro- 
dslonal  and  or  ;‘.n  ii  overhead  ntes.  t acether 
•rlth  ayprocriate  da',i  in  fu?~ort  fnereof.  to 
tlie  Secret '-ry  or  h.i;  d'llv  au- .'.D.-i/ed  renre- 
acntati'.e,  and  agreements  on  "irav-.5;onal 
mnH  or  oror.h'^a  1 raies  rnter’-d  into  be- 

tween the  Controc'-^r  and  the  hecretary  or 
bis  d u’y  author'.cecl  r“hrc5entati'.e.  as  evi- 
denced by  Ne^o". '..ited  Ov^rhe.  d H.a'e  .Arree- 
B^bts  signed  by  ho'  h narf.es.  oh  ail  be  deem.ed 
to  satisfy  the  requarements  of  (b).  (d).  and 
|c)  above. 

a.  eaTMt.vT 

fa)  Fj'.'ne'tf  on  iicn<j'..r.f  of  c.’.'o'r th.’e  costs. 
On  ce  ea-th  m.sr.'.h  ...r  .'it  rr.  re  f.-'--':ue.it  la- 
ber~.als  if  e-pre.  ei  by  the  C r.t.'.ic;; h.r  O:".- 
eeri  the  C . r.'.'a ::  .r  ra.iy  s-ubmii’to  the  Con- 
tracting C . c;  r.  ir.  s'.ch  ":h.  ar.d  re_--:n.as;e 
sletall  as  rr.  iv  he  rohUi."t-d.  an  ir.-.c.ce  or 
•o'JCh'r  simported  bv  a si -'cm.ent  of  costs 
Incurred  by  t.-.e  C.aihactrr  la  the  per!  rin- 
•see  ct  th’.s  coatr-act  nrid  c.  u.-aied  to  consti- 
tute allowable  cos"_3.  Procjpi.y  alter  receipt 


of  each  Invoice  or  voucher  the  Government 
shall,  subject  to  the  provisions  of  (cl  below, 
rruatce  p-ayment  thereon  as  approved  by  the 
Contracting  Oiricer. 

(b)  Fevtnent  on  ccrount  of  f.xed-fee.  tin- 
less  otherwise  provided  In  this  contract,  pay- 
ment ot  the  li.xcd-fhe  If  any.  shall  be  made 
in  periodic  Insiallments  based  on  the  ratio 
of  costs  incurred  to  the  total  estimated  cost 
set  forth  In  the  contract.  In  malting  such 
periodic  pavments  there  sh.ill  be  withheld 
15  percent  from  each  payment.  Amount.s  so 
withheld  siiall  Ivt  p.aid  upon  execution  and 
delv.erv  of  a relea-e  bv  the  Contractor  as 
provided  In  par.agraph  if)  below. 

(cl  Audit  ad;-xs:ments.  .At  any  time  or 
times  prior  to  settlement  under  this  con- 
tract the  Contracting  Or'cer  may  have  In- 
voices or  vouchers  and  statements  of  cost 
audited.  Each  payment  theretofore  made 
shall  be  subject  to  reduction  for  amounts 
included  in  the  related  invoice  or  voucher 
which  are  found  bv  the  Contracting  Ol't'er. 
on  the  ba-sis  of  such  audit,  not  to  c:^:;stitute 
allowable  cost  Any  payment  rmiy  be  reduced 
for  overpayments  or  lncrca.sed  for  'under- 
payrnents.  or  preceding  invofes  or  vo'ich.ers. 

tdl  Com-pU'f.on  to'-eder.  On  receipt  and 
approval  of  the  Invoice  or  voucher  declcned 
b','  the  Contractor  as  the  'ccmpletion  In- 
voice” or  ‘ completion  voucher”  and  upon 
ccmp.i.ance  by  the  Contractor  with  all  the 
provisions  of  this  contract  ilncludinsr.  with- 
out limitation,  the  provisions  relating  to 
patents  and  provisions  of  (e)  below i the 
Government  sn.ill  prerrptlv  pay  to  the  Con- 
tractor nnv  balance  of  allo'A'ahle  ccst.  and 
anv  part  of  the  fixed-fee  which  has  been 
■a .-. i'.V.eld  pursuant  to  ibi  above  or  other- 
•A'.sc  not  paid  to  th.e  C ^utrac’or.  The  com- 
pletion invoice  or  veu^her  shall  be  submitted 
by  the  Contractor  promptly  f'^'llowing  com- 
p.etlon  of  the  work  under  this  contract  but 
In  CjO  event  later  than  6 month.s  ‘or  such 
Ion  ter  period  as  t.he  Con'rac'lrg  O.'hcer  may 
in  h.s  dLscretion  aorove  In  writing)  from 
tlae  date  of  such  completion. 

tet  .1  sp.'.cab.'e  r-fdits.  The  Contractor 
.vgrees  that  any  refunus.  rebates,  credits,  or 
o’.ner  amounts  (including  any  interest 
tl.creoni  accruing  to  or  received  by  the  Con- 
tractor or  any  a.  uenee  under  this  co.n'tact 
snail  be  paid  by  the  Contractor  to  th.e  G''  v- 
erament.  to  the  eitent  that  they  are  properly 
allocable  to  cos's  for  which  t.he  Contractor 
has  been  reimbursed  by  the  Government 
under  this  contract  Re.a.sonable  exper.ros  In- 
curred by  the  Contractor  for  'he  purrose  of 
securing  suca  refunds,  rebates,  credits,  or 
other  aino'unts  shaJl  be  allowable  rests  here- 
under when  approved  by  the  Contracting 
OlT.rer. 

(f)  Financial  tetUrment.  Prior  to  final 
p.aytnent  under  this  contract,  the  Contractor 
■and  each  assignee  under  this  contract  whose 
as-'i  .’nment  :s  in  e:Tect  at  the  time  of  final 
payment  under  this  contract  shall  execute 
and  deliver: 

fl)  An  as.s’gnment  to  th.e  Government  In 
ferm  and  sub-tance  satisfactorv  to  the  Con- 
tre 'ting  O.h.  er.  of  refunds,  rebates,  credits, 
or  otl'.cr  amounts  ( including  any  interest 
t;."reon)  pronerty  .allocable  to  costs  for 
whl'.h  the  Contractor  h.as  been  reimb’.'.rsed 
hr  t'ne  Govern."nent  under  this  contract:  and 

(2  I .A  relea.se  dis-harrtng  the  Government. 
Its  othcers,  arents.  and  emnlovecs  from  all 
llabdltleG,  obliga'ion.s,  and  claims  a.^isinc  out 
of  cr  under  thi.s  c.v:. -.ract.  subject  only  to  the 
following  ex.-'-ptiObs : 

111  .'■-pe.'.r.ed  cla..'ns  In  stated  am.ounts  or 
In  es'im.i'ci  am.tu’uts  where  t.he  amo'ua's 
are  rot  su  -ceptiole  of  exact  siatemetu  by 
U'.e  Contractor; 

..)  Clai.Tts.  tO'ether  with  reasonah'e  ex- 
pen.-<'3  Incidental  tt.ereto.  based  tip'n  11- 
at>..;t;e3  of  the  Coutrartor  to  third  p .rtles 
ario.ng  out  of  th*  p>cr.' . tma.T'e  cf  tins  .'vn- 
trwet:  F'oiided,  That  s'ucli  clauus  are  not 


known  to  the  Contractor  on  the  date  of  the 
execution  of  the  released:  And  prorirfi’d 

further.  That  the  Contractor  gives  no’lee  of 
such  claims  In  writing  to  the  Contracting 
Officer  not  more  than  6 years  after  the  date 
of  the  rclea.'ve  or  itie  date  of  any  notice  to 
the  Contractor  that  the  Government  Is  pre- 
pared to  make  final  payment,  whichever  Is 
earlier:  and 

(111)  Claims  for  relmbunsement  of  costs 
(other  than  exrvenses  of  the  Contractor  by 
reason  of  Its  Indemnification  of  the  Goveru- 
m“ni'  atrain.vl  patent  ii.vbility).  including 
reasonable  expenses  incidcntnl  thereto.  In- 
curred by  the  Contractor  under  the  provi- 
sions of  this  contract  relating  to  patents. 

7.  ACCOtTNTS.  AtrDIT  AND  RECORDS 

(a)  The  Contractor  shall  maintain  books, 
records,  documents,  and  other  evidence,  ao- 
co'untlr.g  procedures,  and  practice.'',  sufficient 
to  rellcct  properly  all  direct  and  Indirect  cos's 
of  whatever  nature  cl.vimed  to  have  been  in- 
curred and  antlcipa'cd  to  be  incurred  for 
the  performance  of  this  contract.  The  fore- 
going constitu'e  '‘records”  for  the  pu.*pose3 
of  this  clause. 

(b)  The  Contractors  p'ant(s).  or  such 
part  thereof  as  m,ay  t?e  epg.ioed  In  the  p>'r- 
formance  of  this  contract,  and  his  records 
shall  be  subject  at  all  reasonable  t'rr<*s  to 
lP_"pection  and  audit  by  the  Contrai'ting 
Officer  or  his  authonzed  r<*prer^n"atlves. 

(c)  TTiC  Contrac'oar  shall  preserve  .and 
make  available  hLs  records  il)  'until  'he  ex- 
piration of  3 years  from  the  date  of  f.n.al 
pavment  under  this  ocntr.act.  or  the  time 
periods  for  the  particul.ar  records  ,s")eei:',ert 
In  41  cm  Part  1-Zh.  whiehever  exmres  e.ar- 
l;er.  and  (2)  for  such  longer  period.  If  anv. 
as  Is  required  by  applicable  statute,  or  by 
other  cla'uses  of  this  contract,  or  by  (1)  or 
(111  below. 

(1)  If  this  contract  is  comple'ety  or  par- 
tially terminated,  t.he  records  rel.atir.g  "m  the 
work  term; nated  sha’.;  be  pre'-ervert  and  m.ade 
available  for  a period  oi  3 ve-rs  from  the 
date  of  any  resulting  final  settlem.eiit. 

ill)  Records  -ahic.h  relate  to  (A)  a-rpcals 
under  the  ‘‘Disputes”  cla’.L=e  of  this  contr.ac', 
;3)  litigation  or  the  ?vett;“ment  of  clai.m.s 
arising  out  of  the  performance  of  this  con- 
'ract.  or  ( C ) costs  and  exper_‘es  of  this  con- 
tr.act  to  which  exception  has  been  t.aken  by 
the  Contracting  Oificer  or  any  of  h.is  duly 
authorlced  reoresentatives,  shall  be  retained 
’ip.tU  such  appeals,  litigation,  claims,  or  ex- 
ceptions have  been  di.snosed  of. 

(d)  T.he  Contractor  shall  Invert  the  sub- 
stance of  this  clause,  including  this  para- 
graph (d).  In  each  subcontract  hereunder 
that  Is  not  firm  fixed-price  or  fixod-price 
with  e«calation.  When  so  In.'-e.-ted.  ch.'.nees 
shall  be  m.vde  to  des.gp.ate  the  .hlThor-tier 
s'.iDContr.vctor  at  this  level  involved  ir.  place 
of  t.he  Contractor;  to  add  “of  th.e  Govern- 
ment prime  contract”  In  place  of  ‘‘t.his  con- 
tract" in  (B)  of  subparagraph  (c)(li)  above. 

8.  EXAMINATION  OF  OECOROS 

(ai  This  clause  is  applicable  if  th.e  amount 
of  this  con'rao;  exceeds  $J  3<j0  and  was  en- 
tered Into  by  means  of  netotiatlon  includ- 
ing small  birsizte.ss  restnc'ed  advertsiinc. 
but  ts  no:  applicable  if  this  coti'.rict  w-.i-, 
entered  Into  by  means  of  fcrmsil  a.iver*’'.in  r. 

lb)  The  Cop.tr.u'tcr  a."rees  iti.a:  the  C-«aru;  - 
'rollcr  G-’Peral  of  the  fnited  »•  ,i  ■ ,> 

Secre‘ary.  or  a.hv  of  their  dii.v  a .‘  ir  -’J 
rcpre:>enta:;ves.  sltall,  uhtil  ex-'ira',  n .f  t 
yo-^rs  after  .hnat  p.ivm.cnt  unuvr  • h.  i .■  >r. 
tract  or  of  the  time  rvtri  '«U  >r  tl.e  ca"‘  ..  ir 
records  fpeciiied  i:i  Pat  1-20  of  ,i 

Pror-aro.'neiit  He  -."k  h.s  ;i  C."”'  P • 

20l.  ‘A'hi'  : e'.e."  exn  re;  ea'l.er  .ha.e  -i.  - o 
.and  the  nth;  'at>  cx.imi.he  anv  r'.'“  - 

r.ei'.t  book-s  d >n'!mer.;  p.i'-To.  a;,  i .-•■  . 

of  t.he  Cv';.‘.rsct..>r  involvi..g  U'i:-j.iC‘ i 
related  to  th.s  contract. 
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KULES  AND  REGULATIONS 


\ 

(c)  T?t**  r'ntru‘t.>r  fu^*^»T  to  In- 
clude In  sucx-ontrac’.j  hereunrl<-r  a pro- 

Tlsion  lo  the  e:'ect  th-\t  the  subrontractor 
*cree»  that  the  C rnptro’.tcr  Oer.eral  of  the 
United  i)'.ate»  or  arr  rf  his  dulv  authrrlr-ed 
repre^en-attve*  shall,  ur.til  etniralion  of  3 
yean  after  final  p?.en;er.t  tircJer  the  subcon- 
tract. or  cf  the  time  periods  for  the  par- 
ticular records  spcci.hed  In  Part  1-20  of  the 

federal  Prcxrurerr.eni  Re<r’il.ations  (41  CFR 
Part  1-20),  whichever  eT-'ires  earlier,  have 
access  to  and  the  ri -ht  lu  examine  any  di- 
rectly per*'.neiu  b'-  s.s.  docur.'.enta.  pr.ners. 
and  records  of  such  subcontractor,  involilni; 
.transactlon-s  related  to  the  subcontract.  The 
term  "•ubcontracf*  as  used  In  this  cl.ause 
• tcludea  (1)  purchase  orders  not  exceeding 
t2.300  and  (2)  .subcontracts  or  purch-x-e 
orders  for  public  utility  services  a:  rates  es- 
tablished for  uniform  appltcabllUy  to  the 
(eorral  public. 

(d)  Tt.e  periods  of  acce.^  and  examination 
ClMcrtbed  In  (bi  ar  1 ic)  above,  for  records 
arhlch  rela’-e  to  ( 1 ) anpea'-s  under  the  "Dls- 
puiea'"  clause  of  t.h_s  contr.urt.  rCi  lltitra- 
alon  or  the  settlem-r.t  of  claims  arising  out 
of  the  performance  of  th.?  oonirnct.  or 
(3)  coota  arid  ewer.ses  of  this  contract  as 
to  which  excv'biioa  has  been  taken  by  the 
Oomp". roller  Oen-ril  or  any  of  his  duly 
authorized  rep  rr-ven  tat  ires.  shxJl  continue 
tintU  rjch  appe.xls.  iitlcatlon  claims,  or 
oiceptlons  have  been  di«ipc»crt  of. 

a.  iNsercTtoN  and  u3*oirrs 

(a)  lnrp-cf(on  of  irorfc.  The  Government 
ahall  have  the  ri.*hi  to  in-pect  the  work  and 
activities  under  this  contract.  Includlnz. 
without  limitation,  prerr.i.^es  wnere  anv  Gov- 
ernment property  ir.av  be  located,  at  such 
reasonaole  times  ana  in  such  manner  as  It 
may  deem  apprcpriate  and  the  Contractor 
ahall  elTurd  me  Givernmei.t  pmorr  facilltlca 
end  asslsuance  for  such  l-nspection. 

(b)  Kepo'Ts.  The  Cor.tr.ic’or  shall  furnish 
ruch  prepreis  rcpo.'-t.s.  sc.hedules.  f.n.-incial, 
end  cost  reports,  and  other  reports  concern- 
ing the  werk  under  this  co.ntract  as  the  Con- 
trectlng  Odlcer  ctay  require  or  as  sbccined 
•laewhere  in  this  contract.  Cost  and  other 
financial  dat^  and  pro;ect;ons  furr.tsfced  pur- 
suant to  this  parzcnup.n  (b)  shall  not  re- 
lieve the  Contractor  ct  the  requirements  for 
fumlshJnq  notice  snecihed  in  the  clause  of 
thts  contract  entitled  “l.dinltatloa  of  Cost.** 

10.  SCeCONTWACTtNO 

(a)  Frior  app^oca!  required.  E.xcept  as  pro- 
rlded  In  (c)  below,  the  Contractor  shall  not 
enter  Into  any  subcontract  or  purchase  order 
not  otherwise  exp.*essly  aut.horlzed  elsewhere 
In  this  contract  without  the  prior  uTiiten  ap- 
proval of  the  Contractl-nc  Cthcer  and  subject 
to  such  co:iditlor_5  as  the  Contractinc  03- 
eer  may  require.  Ihie  Contractor  shall  use 
ruch  special  and  directed  procurement 
sources  as  may  be  expressly  required  by  the 
Contracting  03rer. 

(b)  Request  tor  cpprotal.  The  Contractor's 

request  for  approval  to  eater  into  a subcon- 
tract pursuant  to  t.hts  clause  shall  Include: 
(1)  a description  of  the  supplies  or  services 
to  be  called  for  by  the  subcontract:  (2) 

Identification  of  the  proposed  subcontractor 
and  an  explanation  of  why  and  how  the 
proposed  subcontractor  was  selected,  includ- 
ing the  decree  of  coatpecitlon  obtained:  (3) 
the  prcpc.sed  subcontract  price,  ic.-ether 
with  the  Contract,  rs  c\.s:  or  price  an.t;yt,s 
thereof;  (4)  Identiticaticn  of  the  t\-pe  of  sub- 
contract to  be  ti  el;  i5)  a c.'py  cr  dr.-ft  of 
the  preptued  subccntnict.  if  avaiiab.e;  and 
(6)  any  ether  l.nfcrm.ition  which  the  Con- 
tracting Othcer  may  require. 

(c)  Cf'toin  pu'c  c,'  property  c.nd  ser- 

vices. ITior  written  at  oro.al  shali  not  be 
required  for  Urta  n.x-,  i-price  subcer.tracts 
for  the  purchase  cr  rental  of  items  of  per- 
aonal  property  having  a unit  acquisition 


tort  of  less  than  f2fi0  or  for  subconfrarta  In 
a total  amount  less  than  Sl.tiOO.  unless  other- 
wise KoeclScd  elsewhere  In  this  contract; 
F~tr  idrd.  herxever.  That  advr.nce  notification 
shall  be  given  by  the  Contractor  of  any  Bub- 
ccntract  which  exceeds  In  di-iiar  amount  6 
percentum  of  the  total  estimated  cost  of  this 
contract. 

(dl  Contrcctor's  p'-ocurernent  system.  The 
Contractor  shall  use  methods,  practices  or 
procedures  In  subcontracting  or  purchasing 
I hereinafter  referred  to  as  the  Contractor's 
• procurcm.ent  system")  accentabie  to  the 
Contracting  OScer.  The  Ccntr.aeting  Officer 
tnay.  at  any  time  durir.e  the  performance  of 
th:s  contract,  require  the  Contractor  to  pro- 
vide Information  concerning  its  procurement 
system. 

(e)  F.feet  of  subcontrartinq.  Subcontracts 

shall  be  made  In  the  name  of  the  Contractor 
and.s:  1?  not  bind  nor  purport  to  bind  the 

Govern  nent.  The  m.aking  cf  subcontracts 
hereunder  shall  not  relieve  the  Contractor  of 
a.av  requirement  under  this  contract  (includ- 
1=?,  but  not  l.mited  to.  the  duty  to  properly 
s-rpervise  and  coordinate  the  work  of  sub- 
co.ntrxi'tors.  and  the  duty  to  maintain  and 
scccunf  for  propertv  pur.suant  to  the  clause 
cf  this  contract  entitled  "Government  Prop- 
erty") . Approval  of  the  provi.c;cns  of  any  sub- 
contract by  the  Con*ractlng  0."l;cer  shall  not 
be  construed  to  constitute  a deierrrunatlon 
of  the  allowability  of  any  cost  under  this 
contract,  unless  such  approval  specifically 
provides  that  It  constitutes  a de'erminatlon 
cf  the  allowability  cf  such  cr^st.  In  no  event 
«b.a'.l  anprov.al  cf  anv  subcontract  fcv  the 
Contrac* Ing  Officer  be  construed  as  e.fecting 
anv  increase  in  t.he  estimated  cost  set  ferth 
In  this  contract.  N'o  subcontract  pl.oced  un- 
der this  contract  sh.all  provide  for  paym.ent 
on  a ccst-plus-a-perceiuxite-of-cost  basis. 

(f)  Procurernenr*  from  confrarfer- 
emtrolled  sources.  Procurement  or  transfer 
of  equipment.  m_iter;als,  supplies,  or  services 
from  a cdntractor-controt'.ea  source  lany  di- 
vision or  other  organizational  component  of 
the  pr.me  contractor,  exclusive  of  the  con- 
tracting component,  and  any  subsidiary  or 
a31iate  of  the  Contractor  under  a common 
control)  shall  be  considered  a subcontract 
for  the  purposes  of  this  clause. 

II.  covraNMF-VT  pKoPtarT 

(a)  Goremment  fur-nished  property.  (1) 
The  Government  reserves  the  nght  to  fur- 
nish any  property  or  serv.cea  required  for 
the  performance  of  the  work  under  this 
contraot. 

1 2)  The  Government  shall  deliver  to  the 
Ccntractcr,  for  use  la  connection  with  and 
under  the  terms  of  this  contract,  the  prop- 
er.y  described  elsewhere  In  this  contract, 
•-rcether  with  such  related  data  and  Infor- 
mation as  the  C.aatractor  may  request  and 
as  may  reasonably  be  required  for  the  in- 
tended use  of  such  property  isuch  property 
to  be  referred,  to  as  ' Goveritment  fum.sned 
tmiperty  ').  In  the  event  t'n.tt  Government 
fumsshed  property  is  not  del.ve.'-ed  to  the 
Contractor  bv  such  time  or  times  as  stated. 
In  sufiicient  time  to  enable  the  Contractor  to 
meet  such  delivery  or  periormsuce  dates  un- 
der this  contract,  such  event  shall  constitute 
sn  excusoacle  delay  pursu.int  to  the  clause  of 
this  contract  entitled  "Excuseabie  Delays" 
and  the  Contracting  O-hcer  shall,  upon  timely 
written  requc-'C  m.vae  by  the  Coiuroctor, 
mike  a detemtuiation  ci  the  delay  ccca- 
5:or.ed  the  Contractor,  and  make  appropriate 
equitable  adjujtr.ier.ts  to  any  contr.vctuaL 
proMoioits  aile'ctcd  by  any  such  delay  in  ac- 
ecrdance  with  the  pro\iSic:_s  of  the  clause 
cf  this  contract  e.-itUicd  •C'-;..r.ces."  In  the 
event  that  G^'.eri’.ii.en;  ;u.";*--aea  ptopetiy 
s re<rcived  by  the  Cont:.»c'.^r  in  a cor.u.tton 
not  suitable  for  iLc  intended  u.^,  the  Con- 
iracuar  s.iall,  Imuiedlately  upon  rece.pt 
thereof,  not.fy  the  Contracting  O.'llcer  of  such 


fact  and.  xs  directed  by  the  Contractlrc  on- 
cer. either  <11  return  or  otherwl.se  dispofc  rf 
Buch  propertv.  or  (ill  effect  repairs  cr  moci- 
ficatlons  thereto.  Cpon  ccmpleiion  of  <i> 
or  (to  above,  the  Contracting  Otficcr.  un<.n 
timely  written  request  of  the  Contractor. 
eh.-UI  m.vke  appropriate  equitable  ad'ust- 
ments  to  any  contractual  provii>ioiis  a lected 
thereby  in  accordance  with  the  pro-. 
of  the  clause  of  this  contract  ciititloJ 
"Changes."  The  fore-’Clng  provisions  for  ad- 
justment are  exclu.«ive  and  the  G-v.ernm-'ut 
.'hail  not  be  liable  to  suit  for  brcr.cn  ol  c'oi- 
tract  by  reason  of  any  delay  in  uehvery  ,-.f 
Government  furnl.|^ed  property  or  delivery 
of  such  property  in  a condition  not  suitao.e 
for  Its  intended  u.se. 

(b)  Title.  (1)  Title  to  all  property  fur- 
nished by  the  Government  shall  remain  in 
the  Government.  Title  to  all  property  pur- 
chased by  the  Contractor,  the  cost  cf  w;.,'i 
the  Contractor  Is  entitled  to  be  reimbiir-e  i 
as  a direct  Item  cf  cost  under  this  Contra,'* 
snail  px's  to  and  vest  in  the  Gt/’.err.n'.e  n 
upon  delivery  of  such  property  by  the  ver.u.r 
Title  to  ot.her  pretverty,  t.he  cost  cl  which  1.4 
reiinbursaole  to  the  Contractor  uncer  tli. 
contract,  shall  pass  and  vest  In  the  Cioveri.- 
meat  upon  (1)  i.'suar.ce  for  use  ol  such  prep- 
erty  la  the  performance  of  this  contract,  cr 
ill)  commencement  of  processing  or  use  c: 
such  property  in  the  periormaiice  of  if.is 
contract,  cr  (1111  reimbursement  o:  the  c 
thereof  by  the  Government  in  w-iole  or  ;n 
part,  wmche'  cr  lir.st  occurs.  All  Gavcnimei; . 
f urnished  prooerty.  together  wath  ah  prener’  v 
acquired  by  the  Cmtractcr  ti’le  to  w.t;-i 
vests  in  the  Government  un1?r  tins  r.r.- 
praph.  are  suojcct  to.  the  provisions  o»  r..i.- 
clause  and  hereinaft'r  collectively  referred 
to  as  "G-avemment  property.'' 

(2)  Title  to  the  Government  proper” 
Bhall  not  be  aSected  by  the  Incorporation  c: 
attachment  thereof  to  any  prop?riy  ii  . 
owned  by  the  Government,  nor  sh-ili  su'» 
Government  prooertv,  cr  any  part  t.ier*.  ; 
'oe  or  become  a fixture  or  lose  Its  identity  iv 
personalty  by  reason  of  aifixaucn  to  an;, 
realty. 

(c)  Use  of  Government  property.  Gov- 
ernment propverty  shall,  unless  O'her.vu-! 
provided  herein  or  approved  by  the  Contract 
Ing  Officer,  be  used  only  for  the  pcrfomiaan 
of  thlB  contract. 

(d)  Property  management  and  cotiroci 
The  Contractor  shall  maintain  xnd  adm.r. 
tster  la  accordance  with  sound  business  nr..  ■ 
tice  a program  for  the  maintenance,  rep^-i 
protection,  and  preservation,  control  ol.  a:, 
accountability  far.  Government  propertv  ■ 
as  to  assure  its  f-uU  avalUbiluy  and  usei_. 
ness  for  the  performance  of  this  cent:  ■' 
The  Contractor  agrees  to  promptly  re-tv., 
fwr  all  Government  oropertv  in  a form 
manner  as  prescribed  by  the  Contracting  u . 
ficer.  The  Contractor  further  agrees  to  - .<■ 
all  reasonable  steps  to  comply  with  all 
rections  or  instructions  which  the  C ntrr..'. 
Ihg  03cer  may  prescribe  rc.-u-ci.ng 
tr.-.nagement  and  ccntrol  of  Goveri.rne. 
property. 

le)  Rt^K  of  loss.  (1)  The  Contractor  m - 
not  be  liable  for  any  loss  of  or  da.m -..*••  - 
Government  property,  or  for  exp-.u'.se  i . 
dental  to  such  loss  or  damage,  except  t hat  • ; 
Contractor  shall  be  responsible  fer  anv  ' 
loss  or  damage  (including  expenses  Icc.-  ■ 
thereto)  ; 

(U  Which  retulta  from -w illful  mi- . 
or  lack  of  goc-d  f.-u-h  cn  t.io  ct  i:.- 
the  Contractor's  c::-.'ct.-rs  cr  c.r  :-ra.  '-r 
the  part  of  any  of  .to  .it.i.  i *vr^  . p • 
ents.  or  ot.her  eq-.uvoier.t  r-. ->:• 
who  have  siipcrviM -n  cr  u.rc.-i..  n • ‘ '■ 

or  d L»  oi'  r 

uci'.s  a:i>  one  r:v*  ry  ^ r 

l^oaticn  in  which  'h'.s  c^.ttrart  .t  i. 
formed,  cr  i3)  a s;-.  ara.c  ..ill  c,."i.t.- 
Jor  crganizailon.  Indus. rial  cr  ..:h  : • - 
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•oDDKlIoa  with  the  perform*nce  of  thU 
coo  tract:  \ 

(II)  V.lUch  rf-4uU3  from  o raUure  on  th« 
pirt  of  C-T'''‘’or.  d to  *h»  •viJIf.i’. 
mlicoodu^*.  or  U A of  rf.-th  on  the  pirt 

of  any  of  tl— -'.v-n.  cT-r.-r  or  r,:!i.'r  r->p- 
r«^nt  fives  m'-u-.one'i  ;a  « ir,->ara— anti  m 
•Dove.  ( '»  to  m..n.i;n  .vivd  •v-l:r.;nii:er.  In 
ocrofdar.ee  ar.n  sound  C**."mcss  practice, 
the  protr.im  f<  r tr.air' •-eaar.oe.  r.'oalr.  protec- 
tion. and  prc  orvA-ion  o'  OoT-rnment  prop- 
erty as  rcq  i. rod  by  pa.-n'.-\oP  (cJ)  bercof. 
or  (Bl  to  l.i-.e  .*11  rca-..rsPlc  steps  to  com- 
ply a-'.th  any  -vopropri  v:e  «-n;ten  direction 
of  the  Cont.-sc.  r.c  0;:.cer  under  paratp^ph 
<d|  hcreol; 

(Ul)  lor  -Jib'.'ti  *be  Cor.'ractcrr  Is  otiier- 
«ts«  re.monsible  under  the  express  terms  of 
tliis  contract: 

(Ir)  Which  results  from  a rtsk  expressly 
recluircd  to  be  tn-tured  node-  r.pis  con'ract, 
but  only  to  the  exte.-.t  of  the  inturar.ee  so 
feciulred  to  be  prc,*?’tr'“d  and  rr; atr.tained.  or 
to  the  extent  of  ;r^un»nce  ictu.i'.lr  orocured 
and  niA  r.t  line  I.  a hlc.-ieTpr  ; > 'm  iter:  or 

(»)  Which  r--su’.P>  from  a rt  .c  ahlc.d  Is  In 
fact  co-.eri.'d  br  ir_-Mra.nce  or  T r which  the 
Contract  .r  isotherTi..e  rcimbMm*d.  but  only 
to  the  exteat  of  such  Ir.  ■urrr.ce  or  reim- 
bursement: Providi'-l.  That  if  .m.  .ire  than  one 
of  the  at>jie  excro'lons  'adl  aopllcahle 
In  any  case,  the  Contractors  liahi’.ltv  under 
any  one  exccptlrn  shall  cot  be  limited  by 
any  other  exp.-piion. 

(?)  U the  C'hi-actor  tran.rfers  Owe-n- 
ment  property  u>  tr.e  p->sre.v;;cn  and  control 
of  a s"Jt>:ohi rac'ir.  tr.e  trar.^fer  shall  not 
affect  t*'e  !laP  ;ity  of  the  r.  r.traci-'r  for 
loas  or  dcstruct. on  of  or  dam’-'e  to  Oovern- 
ment  properly  as  set  fcrin  in  (1),  uPove. 
The  Contract  r shall  re-, ’net  the  subcon- 
tractor to  .V  =-.;n;e  :ne  ri,-<  i>f  and  he  re- 
aponslble  for  anv  ic^ts  or  des'-.*uciion  of  or 
<Lama;;e  to  Ci  iviTf  ment  pmr'-riy  a hilo  In 
the  latter  J p<- i-'on  or  C'-'r'-ro!.  sr.d  the 
auboontrset  sha'.l  c n'atn  .»-prspria:e  pro- 
Tlslons  roquinr. ; the  return  cf  cll  ‘Ciovern- 
ttvent  pr»p»'r.y  in  a-v  v^o>id  cur.c.  tion  n-s  when 
receired  i except  for  reasmao  e tv  eiir  and 
tear  or  for  t;ie  u:i;_"a:ir,n  of  t.he  or^periy 
In  accordance  wi'h  the  provi  uorj  of  this 
contract  1 : /’roioderf.  hour-.rr.  That  the  sub- 
contractor may  he  relieved  frrm  such  li- 
ability only  to  »?ie  extent  that  tlie  sub- 
contract. w-.tii  the  penr  approval  of  the 
Contractin’  so  provi.te,;. 

(3)  The  Cv^nt.-nc’or  shall  not  be  reim- 
bursed for.  and  sh.vil  not  include  as  an 
ttem  of  overhead,  tne  cost  of  tnsurance  or 
any  provmion  for  a reserre.  «*.)verir.?r  the 
risk  of  Iot.6  cf  or  dam  v'e  to  tr.e  Oovemment 
property,  except  to  the  extent  chat  the  G-ov- 
crnineuC  m-vy  have  required  i.'.e  Contractor 
to  carry  such  in.vumnce  under  any  other 
provision  of  th_s  cuniract. 

(4)  Upon  the  happcninc  cf  loss  or  destruc- 
tion of  or  d-ant-are  to  the  C-'.-vemment  prop- 
erty. the  Cot'.Ta-"-tr  shaa  not  fr  the  Con- 
tracting Oiler  thi-reof.  .ir.d  : -i  all  take  all 
reasonable  scep-s  to  protcot  the  Give-miment 

j»roperty  fro.-n  further  dtcnxhe.  scn-irate  the 
damaited  and  un.lj_na'ed  G — ..ment  nrop- 

erty.  put  c.li  the  Gi-  ernmei-.t  nr  pertT  in 
tbe  best  order,  ani  fu'niih  tl-.e  Cc.atnictine 
OSBher  a staterr.en:  of  '!>  lie  y st.  destroved, 
acd  damac^  Cfovertnuerit  preperty.  nil  The 
iime  and  c.-.cia  cf  t.he  Iokt.  c -*.-u<r.;on,  or 
daznocY,  (111)  Ail  knoa-n  ln;e.-vs-3  in  com- 
mlncicd  property  cf  wh.ch  th"  O-vernment 
property  is  a p.dt.  and  (iv)  Tlie  ir-suronce. 
If  any,  coverin.r  anv  pnrt  cf  or  in'e-c<c  in 
auch  o.'inrhir..-'  -t  pr.  tn-rir  Tt;»  Chhtr.'.c  tor 
•ba'l  tn.a'te  r*'"' .,.~s  sni  r?"  viucns  of  the 
damaged  Gjrc'nnr.eiit  pm-nerty  sr  islce  sU'.a 
other  act'.on,  aa  the  Contractin n Oit.cer  di- 
rects. 

(5)  In  the  event  the  Coctr.iotc.r  Is  mdem- 
ixlfled.  n-dnhu.n.e"t.  or  other*-  e oomceos-xted 
for  any  lots  or  destruction  of  cr  caaiai;e  to 


tha  Ooemriment  prooerty.  It  sb.all  vse  tho 
proceed*  to  rep.vlr.  rcnov.xte  or  replace  the 
Crorernrr.cnt  nroperty  involved,  or  shall 
cr-v|it  sijeh  pree^'-d’  R’athst  the  cost  of  the 
worii  covered  bv  tlie  couu-act.  or  shall  othcr- 
wsr.e  reimburse  the  Government,  a-s  directed 
bv  the  Con'.-actinq  0:''.eer.  The  Contractor 
siiAil  do  nothinr  to  prej-.idlce  foe  Govern- 
meiifs  ncht  to  rec.iver  arainst  third  parties 
for  anv  such  los.s.  destruction  or  d.amacr  .and, 
upon  the  request  of  the  Contracting  Olhcer. 
sh.vil.  at  the  Govemmenfs  expense,  furnish 
to  the  Gavernmenl  ail  re.asonable  assistance 
and  cooperation  (including  the  prosecution 
of  suit  and  the  execution  f>f  initrumenis 
of  (v.s.rnment  in  favor  of  the  Government)  in 
obta:aihg  recovery.  In  additltn.  'where  a 
subcontractor  has  not  been  relieved  from 
liability  for  any  loss  or  destruction  of  or 
damage  to  Government  property,  the  Con- 
inv'tor  snail  enforce  the  liability  of  the  sub- 
contr.actor  for  such  loss  or  destruction  cf  or 
damage  to  the  Government  property  for  the 
bonetit  cf  .the  Government. 

(fl  Clvpov!.'io-i  of  Government  premerty. 
(11  During  the  pcri'sd  cf  performance  of 
this  oontract.  the  Contractor  shall  nrcmotly 
.and  rccui.-.r'y  reoort  vo  the  Contr.actinc  0:11- 
cer.  in  such  form  and  manner  as  the  Con- 
tr.'ctine  Olheer  rr.av  direct,  c-cncerning  the 
.st.uus  of  Governmen.T.  preoerty  untier  the 
contract,  including  .ail  Government  preperty 
in  the  Contractor’s  pc'^ession  whlc.h  is  not 
in  use  or  ahlch  Is  excess  to  the  needs  of  t-he 
contract.  The  Con’ractor  shall  make  such 
disoositica  of  Government  prooerty  as  the 
Contracting  Otlicer  rr.av  direct  The  Contrac- 
tor .shall  in  r.o  wav  he  relieved  -af  respon.sl- 
bility  (or  Government  property  without  t.hs 
prnr  written  approval  of  the  Contraclmg 
O'hcer. 

f2)  Up.’Ki  compieilcn  or  exolratlon  of  t^s 
con'ract.  or  at  such  earlier  date  a-s  may  be 
Grel  hv  the  Contracting  Ollicer.  the  Con- 
lr:mt.<T  shall  render  an  accoun'ing.  as  pre- 
.scriOed  Py  the  Contacting  Oihcer.  of  all 
G'.'cmm.eni  prr.f>e:ty  w.hich  had  ccf'-.e  Into 
the  pixit.esiion  or  cu..Pxlv  of  the  Contractor 
und''r  this  contr.'.ct.  .h-ich  acoount  ng  shall 
Include  inventorv  schedules  cover.ne  all 
Items  cf  Government  prri-erty  cot  ccn.sumed 
the  nerfermance  oi  this  ctntr.sct.  cr  not 
th.'-'re'/.-:ore  delivered  to  the  Government,  or 
for  which  t.he  Con*rac--ir  hu  rot  ot.hernise 
been  relieved  of  recponsibillty.  The  Contrac- 
tor shall  oeiiver  or  maue  ot.her  d.cpcis.t.oa  of 
Governm.ect  property  covered  In  such  i.m.en- 
bory  schedules  as  the  Contracting  Odteer  may 
direct. 

(3)  Tlie  net  proceeds  of  any  disposition  of 
G-;verr.meat  property,  in  accordance  with 
(11  and  (2l.  above,  shall  be  credited  to  the 
cost  of  the  work  covered  by  the  contract  or 
sh.aU  be  p-ald  in  sucii  manner  as  the  Con- 
tracing  Od'cer  may  d.rect. 

'g)  Jfec'O'afion  of  premi.rei.  Unless  other- 
•V'jtc  provtaed  herein,  the  Governmcr.t  shall 
not  ’be  under  any  duty  or  obl.iratlon  to  re- 
st.-,.re  or  rehabilitate,  or  to  p^y  the  costs  of 
the  restoration  or  rehaoiLitation  of  the  Con- 
tractor's plant  or  any  portion  thereof  wnich 
is  a.’'’?oted  by  remov-al  of  any  Government 
property. 

12.  CHANCES 

The  Contracting  ©.“hcer  may  at  any  time, 
by  a aTttten  order,  and  an  thou:  notice  to  the 
sur--;ies.  if  any.  ni,ti-te  c.n  ir.ces.  within  the 
general  s3i.Tpe  of  tints  cor.tmct.  In  any  one  or 
mere  of  the  follov.mg:  (a)  Draannrs.  de- 

Sfm.;,  or  rp'-cihe.itaDh-s;  IP)  method  of  .s.hln- 
ni-'iic  or  t'.’c.c.n  t:  'ci  pi.vce  of  ir.sr'''::ion. 
del. very.  seoei'tan.ce:  and  id)  '.he  .a.niount 
of  G’lvemment-f-'-imi 'lied  P'O'^ertv.  I.f  any 
suc’n  ch-anre  cau-es  an  i:i.rrev-e  or  d.n're.i.e 
in  tr.e  cv>-t  ei.  or  ti.e  lin.e  re.iu.red 

for  per:'orr-.-ince  of  t.'tis  cirttract,  or  oiher- 
wtiie  a.’f.'cts  anv  other  r>rc’.".i.i;ns  of  tnts 
<X)d tract,  ahetner  changed  or  not  c-uanged 


toy  any  such  oexlcr.  an  ecpj'.table  adjusinient 
shall  be  made  (a)  In  the  e.ttma-ed  cost  or 
delivery  .=c':’.edule.  or  bo’-h.  ib)  In  the  amount 
of  any  fee  P>  be  paid  to  the  C<'ntrac*.or.  and 
(cl  m -such  other  provf.ions  of  t-he  contract 
as  mav  be  so  aifected.  and  tiie  contract  sh.xll 
be  modiilcd  in  wTitin.;'  accord inciv*.  Any  cla.m 
by  the  Con'rscior  for  adud.-umetit  under  this 
clause  must  be  coserted  wi'hin  thirty  idO) 
dav3'  from  the  d.xte  of  rece.pt  by  'Jie  Con- 
tractor of  the  notification  of  change i Pro- 
vided. hoieevcr.  That  the  Contracting  Oir.cer, 
If  he  decideis  that  the  facts  justify  such  ac- 
tion. may  receive  and  act  upon  any  tuch 
cl.ilm  a.-vterted  at  anv  time  nrior  to  nr.al 
paym'-nt  under  this  con'ract.  W.here  the  cc-si 
of  property  made  obs-oicte  or  cxces.s  os  a 
result  of  a change  is  included  in  the  CV)u- 
tractor’s  claim  for  ad.'ust.ment.  the  Con- 
tracting Oiflcer  shall  have  the  right  vo 
pre'=crlbe  the  manner  of  disposition  of  such 
property.  Failure  to  agree  to  any  ad)u">tment 
shall  be  a dh-p’dte  co.'iccrnir.g  a question  of 
fact  -within  the  meaning  of  the  clause  of  this 
contract  entitled  "O.^outes.”  However,  noth- 
ing In  th‘3  clause  shall  excuse  the  Contractor 
fmm  nroceedlng  with  the  contract  as 
changed. 

13.  NOTICE  TO  THE  COVT3NMENT  OF  DEtXTS 

^Vhenever  the  Contractor  h.as  knowledre 
that  any  actual  or  ootential  situ.xtlon.  in- 
cluding. but  not  limited  to.  lah.sr  d..=outes.  1,' 
delAT'ng  or  threatens  to  deliv  the  tlm.elv 
performance  of  the  work  uniicr  this  contract, 
the  Contractor  shall  Immediately  give  writ- 
ten notice  thereof.  tn''!ud  ng  ad  relevant 
Inform.atlon  with  respect  thereto,  to  the 
Contracting  Officer. 

14.  EXCXJSABLC  DELAYS 

(Text  of  this  clause  is  set  forth  In  FPR  i- 
8 708.) 

15.  TEaVttNATION  FOR  DEEAULT  OR  TOR 
CONTTENrENCE  OF  THE  COVCE.SMENT 

(Text  of  this  clause  Is  set  forth  m FPR  1- 
8.702.) 

le.  RIGHTS  IN  D.XTA 

fal  Subirct  Oata.  As  used  In  this  clause, 
the  term  "Subject  Data"  means  writunrs. 
sound  recordings,  pictorial  r''Drod'.ic'lo:;s. 
drawings,  de.sicns  cr  other  cranliic  reprc-.cn- 
tatlons.  procedural  manual.-.,  forms.  d..s- 
crams.  wcrkilow  ch.arts.  equiDmo.nt  descr.p- 
tior.s.  data  files  and  data  processing  or  cc.-n- 
puter  promams.  and  wor’xs  of  any  sl.'ni.ar 
nature  ( ■w  hether  or  not  convrlghtcd  or  copv- 
rlgh.tab'.e)  which  are  sneciiieo  to  be  delivered 
under  this  contract.  The  tcr.'n  dees  not  in- 
clude financial  report.s.  cost  analyses,  and 
similar  Infcrmation  incidental  to  contract 
ad.mimstratlon. 

(b)  Covernrnent  riyhts.  Subject  only  to 
the  proviso  of  ic)  below,  the  Government 
may  use.  duplicate  or  disclose  In  any  man- 
ner and  for  any  purpose  w.hatsoever.  and 
have  or  permit  others  to  do  so.  all  Subject 
Data  dc  ivered  under  this  crntroct 

(c)  License  to  cop'.riahtrd  dc:a.  In  ac.ii;- 

tlon  to  the  Government  rich's  as  prov.ded 
In  (b)  above,  wi'h  respect  to  any  sufec. 
data  which  may  be  copvr  'hted  t.he  ('  n- 
tmetor  agrees  to  and  does  r.ereby  crane  to 
the  Governm.eni  a royal  tv-free,  n.-ncxcli- 
sive  and  Irrevocable  liceme  throuenout  ib« 
world  to  use,  duplicate  cr  rii.-no  e of  -.  i.'h 
data  In  any  manner  and  for  any  purpose 
whatsoever,  and  to  hive  or  perm.t  otlo-r  to 
do  so:  P-c  -.l  'd,  h.-'ue-.  C’-.  Th  i:  - I'h  1 c e 
shall  be  c.nly  to  tlie  extent  t;.jt  ‘ne  c : 
ter  'uo’w  has.  nr  pri'r  to  c :v  . -i.-  n r 1 
s-'iilcment  of  this  c.n'r.ict  rrtv  :<• 

ri.'ht  to  g-\nt  s’lcn  liccr.  o • - 

h.ible  to  p.xv  couipensatio.n  to  oiherj  y 
beci’.L=e  cf  s.ich  crant. 

■ di  Relz’.ion  to  p,:ten:s.  .N’oth'r.z  r '• 
tamed  In  this  ciause  .-hall  imp.y  a l , 
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RULES  AND  REGULATIONS 


t>i*  <V*verr.mfnt  imder  an»  patent  or  b« 
■ncn'.nc  the  *ccp«  of  *nv  license 
(IV  o'litr  : M o•.^.■-■r».:e  rr  inietl  to  the  Oot- 
«virui«r>i  un  I'.r  mey  patent. 

fe)  aid  id 'I  :■  "ration.  The  Con- 

®r»cT''r  ihsll  rririt  >i.l  5'JO'''ci  Dita  with  the 
Bomher  cf  tr.H  contr  ici  and  the  name  and 
*-:arr«  of  the  conrractor  or  sutaconiractor 
■•Tjo  prnerated  il.e  data.  'Hie  Contractor  shall 
ur^  aC.i  any  re^:rl^;:lTe  markJncs  upon  any 
B ihject  Da'a.  and  if  sjch  marltincs  arc 
a_T  ^ed.  the  O 3Terr."-''ni  sna.l  have  the  r.jh; 
•c  any  tlrrc  to  rr. ->o.fT.  remove,  ooluerate, 
A Ignore  any  aucti  zr..Arti.a^3. 

If)  Subconircctor  dr;a.  Vfhettever  any 
Subject  Data  Ls  to  be  obtained  from  a sub* 
enntractor  under  this  contract,  the  Con- 
b^tor  ahatl  n.«e  this  s.'une  clause  la  the 
atibconlr  ict.  without  alteration,  and  no  other 
clause  sh.'.U  be  u:-d  to  enl-^irhe  or  diminish 
irae  Oaternmcnfi  neats  that  sufceohtrac- 
tar  Subje-rt  Data. 

(g)  Defer-cd  O'd'Tr-.-.tj  aid  dt'lirery  of  djfa. 
Tbe  Got  omrr.ent  sna.i  have  the  ri-jht  to  or- 
tfer.  at  any  time  d in;  ’ the  per.crrr.ar.ee  of 
Ctla  coat.-act.  or  w-hr:a  2 ’.ears  from  either 
acceptance  of  all  Items  (otner  tnan  c.atni  to 
bw  dehve  red  ui.dor  tats  contract  or  term.tna- 
Coo  of  uh_s  ccutrac:.  wnlrhever  Is  later,  any 
Subject  Dita  and  any  dtta  not  called  for  in 
Iba  echedtile  of  this  co.ntract  but  proncrated 
tn  perf.  rtr.a  noc  of  the  contract,  and  t.ne  Con- 
tractor shall  prc.mttly  prepare  and  deliver 
atich  d^ta  as  Is  erf-'red.  The  Govem.mcnts 
rtjtht  to  uve  c.vrt  c-  li-.eri-U  pursuant  to  this 
pitmrraph  <c)  rl:c;l  be  t.he  s.ur.e  as  the  ne.its 
In  S ih.'cct  Data  as  pro',  .d  .-ti  in  <bi  above. 
Tb®  Cor.tr actor  si  ah  K rtheted  of  the  obli- 
(wtlon  to  furio.a  d.ita  p; rt.ttmr.g  to  an  item 
obtained  from  a s...oei.iuractc>f  upcii  the  e\- 
plrailon  cf  2 ye  '_-s  from  th.e  date  he  accepts 
ouch  iter.ts.  When  data,  other  than  Subject 
Data.  Is  delivered  p-ursjant  to  this  pararraoh 
55) . ivsymeni  snail  be  ni^ue.  by  enuitao-e  ad- 
fvbitmeat  or  oir.erw;?e.  fjr  oca-verting  tlie 
data  Into  the  prescribed  form,  reproducing 
tt  or  preparteg  It  for  uelivery. 

IT.  atmioaiza-norr  and  consent 

Th®  Government  hereby  elves  Us  author- 
tsatloQ  and  consent  for  all  u-e  and  nianufac- 
tur®  of  any  invention  elc  cribed  in  and  cov- 
ered by  a patent  of  the  L nited  States  in  the 
f>crformanc«  of  this  contract  or  any  part 
Sereof  or  any  amencmeut  hereto  or  any  sub- 
contract hereunder  (including  any  lower- 
•tcr  subcontract). 

aa.  Konor  and  asstsTivex  accAjtox.sc  ranxT 
AiO>  COPTalCHT  INraJ.NCEbdENT 

(Text  of  this  clause  Is  set  forth  In  FPR 
t-7.101-13.) 

It.  XCPOKTIN'C  or  XOTAhTTES 

Xf  this  contract  involves  any  rcyaltv  pay- 
anenta  In  eTrcics  of  $210  r>r  if  the  amount  of 
any  royalty  payn.er.t  In  excess  of  5JoO  is  re- 
flected In  the  eat-ir-'uod  Cc>t:.  the  Contractor 
afcaU  report  In  axitinr  to  the  C-.;:i:r;'.c’.:ng 
Officer,  as  soon  &s  pr sc;. cable  during  the  per- 
formance of  this  ccntraci.  me  amount  of  any 
loyalties  po-d  or  to  be  ivud  by  it  directly  to 
others  la  connection  with  the  performance 
of  this  contract,  to-rether  with;  (ai  The 
names  and  addresses  of  licensors  to  whom 
xuch  trtymeats  are  nuulc;  (b)  Th.e  p»teat 
numbers  or  ;v>.-,ent  a;  :'l..riUon  serial  num- 
bers (with  £11;' c ca:t.~t  Involved  or  otner 
Jdent ' f; ton  of  tl'.e  b . ;s  cf  suc.h  rcy  i'.'nes; 
and  (ci  Ir.fc'm.at..'n  Ccr.».er;'.ir.g  the  mar.ner 
of  computation  of  such  royaities. 

ao.  XATENT  BJCKTS 

(*)  Dejfntffoni  As  used  In  this  clause,  the 
term  fli  "Invention"  or  "Invention  or  dis- 
covery" inrlud-i  any  mt.  macl.ine.  in.iii'ufac- 
ture.  do  ;gu,  or  cou;;'v..;i;^in  cf  matter,  or  any 
new  and  uic-ful  Impro'.  cmeni  Uieri.vf,  or  any 
variety  of  plant,  which  Is  or  may  be  piateat- 


ablo  under  the  Patent  Laws  of  the  United 
btaces;  and  (2)  ‘■Made,’’  when  us.,d  in  rela- 
tion to  any  Invention  or  discovery,  means  the 
conception  or  first  actual  or  constructive  re- 
duction to  practice  of  such  invention. 

ibi  Duc.’os'are.  V.hciiever  an  invention  or 
discovery  Is  made  by  the  Coritractor  or  Its 
employees  In  the  course  of  or  under  this  con- 
tract, the  Contractor  shall  Immediately  give 
the  Contracting  Oihcer  writteu  notice  thereof 
and  shall  promptly  thereafter  furnish  the 
Contracting  Oihctr  with  complete  informa- 
tion thereon,  including  as  a imrumu.-n  (1)  s 
complete  wntten  cuiclosure  of  cac.h  such  In- 
vention. and  (2)  iniortnation  In  wTitmg.  as 
soon  as  practicable,  concerning  the  date  and 
Identity  of  any  public  use.  sale,  or  publication 
of  such  Invention  made  by  or  itnowa.  to  the 
Cont"  tor. 

(c)  ^e.’rvrninofion  of  rights.  Tt'e  Secre- 
t.ary.  o his  duly  authorized  representative, 
shall  have  the  sole  and  e.xclusive  p^a-wer  to 
de: ermine  w.hethcr  or  not  and  'where  a patent 
application  shall  be  filed  and  to  doiernune 
t.he  disposition  of  all  richts  in  any  invention 
made  under  this  contr.ict,  tncluuing  title  to 
and  rights  under  any  patent  application  or 
patent  which  may  is^'se  thereon.  The  Secre- 
tary. or  his  duly  aut.hcn/ed  representative, 
map,  upon  the  request  of  the  Contractor, 
determine  to  exercise  his  option  to  waive 
rights  to  any  such  Invention  in  foreign 
countries.  The  determination  of  the  Socre- 
tnry,  or  his  duly  authorized  represcittative. 
on  all  these  matters  s.o.ail  be  accepted  as 
fir..-d  and  t.he  provisions  of  tne  cl.'iu.ie  of 
thl;  contract  entitled  "Di.-putes”  s.hail  not 
Rpp.y.  The  Contractor  ag.'ees  that  it  will,  and 
warrants  that  all  of  its  employees  wno  may 
be  the  Inventors  of  any  suca  invention  wfil, 
execute  all  documents  and  do  a.l  -thir.zs  r.ec- 
ejtary  or  proper  to  ehectuate  tne  determina- 
tion of  the  becre'ury,  or  his  duly  aut.horized 
repreventative.  or  to  vest  m t.he  Gov  ernment 
the  rights  granted  to  it  under  tills  clause  and 
to  enable  the  Government  to  apply  lor  and 
proeccute  any  pater.i,  apniication.  in  any’ 
country,  covering  such  invention  ■where  the 
Government  has  uie  right  under  this  clause 
to  file  such  application. 

id)  CcmtrcctoT  employees  and  subcontract 
tors.  The  Contr.ictor  sliall; 

(1)  Obtain  patent  agreements  to  effectu- 
ate the  provisio.ns  of  t'nis  clause  from  all 
persons  who  perform  any  part  of  the  worit 
under  this  ocatxact.  except  such  cfericaJ  and 
manual  labor  personnel  as  will  have  no 
access  to  technical  data. 

(2)  Insert  In  each  subcontract  having  ex- 
perimental. developmental  or  research  work 
as  one  of  Its  purposes,  a provision  making 
this  clause  applicaole  to  the  subcontractor 
and  Its  employees. 

(e)  Reports.  The  Contractor  shall  furnish 
the  Conuactlng  Officer,  in  audition  to  the 
Informaticn  called  lor  la  paragraph  (b)  of 
this  clause; 

(1)  Interim  reports  on  the  first  anniver- 
sary of  the  co.-atract,  where  extended  or  re- 
newed. and  every  year  i.hereafter  liitins  all 
inveniicns  mane  duri.ng  the  period,  wiieiner 
or  not  previously  reported,  or  certifying  that 
no  Inventions  were  made  during  the  applica- 
ble period;  and 

(2)  A final  report,  prior  to  fi.nal  settlement 
of  this  contract,  listing  all  such  Inventions 
made  in  t.be  course  of  or  under  this  contract, 
inrluJing  all  those  prvMou.'ly  li.sted  la  in- 
terim reperts.  or  certitytn.T  that  there  are  no 
such  unrep^rted  lavent;o:.s. 

(f)  U’irbholJt.ha  payment  for  failure  to 
ecmply.  At  any  time  during  the  pe.'forniance 
of  this  contract,  the  Contracting  Oificer  may 
direct  that  payment  be  witm-.eld  In  the 
amount  of  id  percent  of  tl'ie  tutu,  amount 
obligated  by  the  Gcver.vmcnt  w.-.n  re  -yect  to 
ti.is  co:. tract  cr  Si.'.lOJ,  wh.chever  .s  less. 
If  the  Cor.'u'.uiting  C-ilcer  detertr— '.es  ti'.at 
the  Contractor  fc.ti  f.i.h'l  ;o  fur:.. ...a  any  of 


the  written  notices,  disclosures,  or  reports 
reiqutred  by  p.aragrapha  ib)  and  (el  at-.-vc. 
until  such  time  as  the  Contractin’  Ciilcc. 
deteriruncs  tltat  the  Contractor  shall  h,  ■ e 
corrected  such  failure.  Tne  wnthliolti;.' : o ’ 
any  amount,  or  subsequent  payment  there-  . 
to  tlie  Cohtfivetor,  or  t-ae  failure  to  with- 
hold anv  am-ount  sh.vll  not  be  oonstrueu  x. 
a waiver  of  any  rign.ts  accruing  to  tite  Gc-- 
ernment  under  the  contract.  This  parar-apj, 
ahail  not  be  construed  as  requiring  the  Con- 
tractor to  ■withhold  any  amounts  frera  a sub- 
contractor to  enforce  compliance  witn  the 
patent  provis;c:'.s  of  a su.^con'.ract. 

(g)  Acknox.rdgemcnc.  With  respect  to  any 
patent  application  on  any  l.nvention  made 
la  the  course  of  or  under  this  contract,  the 
Contractor  shall  incorporate  In  the  first 
paragraph  of  the  patent  specification,  ana 
prominently  la  any  patent  issued  thorecn. 
the  following  statement; 

"The  invention  described  herein  was  made 
In  the  course  of  cr  under  a contract  with  t;.' 
U.S.  Department  of  Health.  Education,  and 
Welfare.” 

2i.  prBLtC.^TION  ANT>  PthBLICrfT 

(a)  Unless  otherwise  specified  In  tins  err  - 
traet.  the  Contractor  Is  encourared  to  puo- 
r.sh  and  moke  available  thro’ugh  accept-,  a 
channels  the  results  of  its  weri  under  t;;.- 
contract.  A copy  of  each  article  suonir. teu 
by  th©  Contractor  for  publirttion  sh.i.1  be 
promptly  sent  to  the  P.-o;c-rt  Officer.  7 . s 
Contr.ictor  shall  also  inform  the  Prt 
Officer  when  the  article  or  otner  w-rk  :v 
publl.'hed  and  furnish  a copy  of  it  as  fin  .;;y 
pubhshed. 

(b)  The  Contractor  shall  acknowledge  U.c 
support  of  the  Department  of  Health.  Ddu- 
catlan,  and  Welfare  whenever  publlciz.ng  ■.  -i 
■work  under  Uhis  contr.act  In  eny  mcc;».i.  7 ■ 
effectu.ate  th.e  foreroinr.  the  Contractor  sr.a.l 
Include  In  any  publication  rt-sul’Drie  tn  ci 
work  performed  under  tnts  ccntr.-ct  ar. 
acknowledgement  substantially  as  lollc-.v: 

“The  work  upon  w.n.ch  this  p'abllcatltn  is 
based  was  penormed  pursuant  to  Cuntr.c; 
(Insert  number)  with  the  i insert  n:.me  .. 
constituent  agency),  Department  of  Hc.ilili. 
Education,  and  Welfare.” 

as.  KET  PERSONNn. 

Where  "key  personnel"  have  been  iden:.- 
fted  In  this  contract.  It  has  been  detc'nur.  : 
that  such  earned  personnel  are  necetsar..  :•  .- 
the  successful  pterformance  of  this  contr-'  ; 
and  the  Contractor  agrees  to  a.iSign  such  t 
sons  to  the  pverforrnance  of  the  werk  ur.  ; 
this  contract,  afid  shall  not  reassign  or  :v- 
move  any  of  them  -without  the  ccu.eri  ' 
the  Contracting  O.’ficer.  Whenever,  f..- 
reason,  one  or  more  of  t.ne  aforementiL;.  - 
perscrmel  is  unavailable  for  X'Sicnmen’  . . 
work  under  the  con;r..>ct.  the  C^:.  - 
shall  Immediately  noiiiy  the  Con'r.ic  . 
Officer  to  that  effect  and  shad,  fjo)  c- 
the  approval  of  the  Coniraciing  O;..'.  ■-  ■ 
out  formai  modifica-.lcn  to  t..e  c..;.--  . 
replace  such  personn-,-1  witli  pcr.s-!  . ., 
substantially  equal  ability  and  q...:  .ii;  . 

23.  fimc.\-no>r  and  cumms 

The  Contractor  shall  gave  the  Contra;  - 
Officer  immediate  notice  l.-a  wti.ih;  oi  ■ . 
any  action,  mciud.cg  any  pn.'-rc-  u.;  . 

an  admUiist.-ative  aceacy.  ;i.>.-a  .kij...  ; 
Ck'nhrac'.or  ttr.s.ng  O’.i'.  v*f  tl;o  n-  .t_r  . 

t.hos  cor'.troct,  mc.un  ng.  but  ■ 

the  per; .-rr-.'-ince  tf  aiiy  b..^^«.-.;t.-a.-. 
undort  and  tbi  any  c:...r.i  b 
C-oh  — Jctor  the  Cffi-t  di.a  exj  e i.  f 
a-lowalile  uhuor  the  c.ui.e  < . i, 
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RULES  AND  REGULATIONS 


2noG.:* 


\ 

no<  In  cnHici  »iiV  •T3T>’.lcabl«  policy 

or  In.  iiraii  e.  '.be  C..nr:or.>c.r  may.  the 

Coni.'act.n*  O.l.ccr  i a-ipro.  jl.  sc:;ie  any 
auch  n. «-r  c:.t;:n  rr  r.'^'i  .-ed  bv  the 
Co.Tir*c';:-.  • o :.*:r  the  Con'.r  icv  r sh.o.l  la) 
cSect  an  a •i-nmeijt  aud  sub.'rc.v.ion  In 
fa.  or  o.'  :l*e  Ci  . r.-u.r.ont  i : -il  ’he  Contrac- 
tor* rl'h'-i  OJid  c.a.n.s  ic-x-'-pt  :hot>e  acairtit 
tba  Cotcrnn  cn*.  i ir..si:  out  jt  any  such  ac- 
tion or  c’..».r.i  t.'.c  Contr.ictor;  and 

(b)  author. ze  n'p.*c  'r.t.itucs  ol  the  Gov- 
e>nmenl  to  settle  or  tU'-'cnd  anv  s'lrh  action 
or  claim  and  to  rep-e  ent  the  Contractor  In. 
or  to  t.tiie  chtr't  ot  .'.nv  .action.  II  the  set- 
tlement or  d vr.  *•  of  r.n  a-'’:o’a  or  claim  is 
underukcn  by  the  Government,  the  Con- 
trac*-or  sl.all  fiirn.sh  all  rcr.vai  able  as-ts-ance 
Id  eSectinr  a settlement  or  a^^ertin.ij  a de- 
frn.ve.  Where  an  action  acainst  the  C.vntrac- 
tor  Is  not  covered  bv  a po..:y  of  !:i.stirance. 
the  Contractor  sh.a’I.  with  t.^'e  approval  of 
th«  Coutr.ictuic  Ott.cer.  prK-^d  with  the 
defence  o.'  the  action  in  c.vvci  i.ait.h.  The  Gov- 
ernment .vh.i'l  not  be  l.able  .'■'r  t.he  exper-se 
of  defend. lit:  anr  af  on  'o  'he  e.’cteni  that 
the  Contr  .c  or  wtuld  have  beta  cemnen- 
aatrd  by  insura  ice  wnic’i  i»  as  required  by 
law  or  re  ;u!.it;on  var  by  '.vr."cn  direction  of 
the  Contracting  D'hoer.  b'ut  w.nich  the  Con- 
trwetor  failed  to  -ec  ire  throujh  us  own 
fault  or  negligence. 

t*.  atocctco  iNsi.nt.tNcz 

(a)  The  C.ontractor  sh.all  procure  and 
Dvain’..aln  s-jch  mturaiice  r.j  is  required  by 
law  or  rec-ula'ion.  liicliidii  r.  but  not  h.mited 
to.  the  rcqtiircir.eiits  uf  ^ ibnort  1-10  5 cf 
the  Federal  Proc  i.-er.'cnt  Hf-ulaticns  (41 
CFR  1-10  5i.  or  b-  ' -.e  v.  r.  ien  d.r'y'ti.va  of 
the  Contr.’.'t' inr  O t.cer.  Ihi  vr  written  approval 
of  the  C -ntr.vct.ng  O:' rer  shall  be  re- 
quired with  r^'Oect  to  anv  .n-.u.-?.nce  policy 
the  premlunt.;  ! >r  which  the  Cor.tr.actor  pro- 
po&os  to  treat  .o.s  a c.rcc'  cos:  ui  dei'  this 
contract  and  w.  h re.pect  no  anv  p'r..p<">r.ed 
qualified  pr.>c.tint  of  se.  f-ii.surai.ce.  The 
terma  of  anv  oth.-r  irLsaronce  pa;‘cv  shall 
be  subm.ittcd  to  tiie  Contractinz  Officer  for 
approval  up.an  req  :t-n. 

(b)  Cnles.?  othe.-v-.'e  aii-honzed  In  xrrlt- 
Ing  by  the  Cs  r.tract.r.r  O; ..err  the  Contrac- 
tor shall  no:  prv'cure  or  m.air.taia  lor  its 
<nrn  protection  anv  Insuranre  cover.ne  loss 
cc  destruction  of  or  da.m.vze  to  Government 
Property. 

3S.  OVCRTIMC 

Unless  otherwise  provided  In  this  con- 
tract. the  Con'met^r  s.hall  not  perform  over- 
time work  up.drr  or  in  ctii.nectio.n  v.-.th  this 
eontruct  for  w.iica  premium  o.vmpe.'tsation 
Is  required  to  be  pa.d.  without  stx'c.ac 
written  approval  from  t.he  Contmctir.^  OfB- 
eer. 

««.  rOKCCN  TZAVtI. 

Py>relzn  travel  shall  no;  be  performed 
without  the  p.-.or  wrttten  aDpn.>val  of  the 
Contracting  Oilter.  used  in  t.nis  c.auAe. 
“Foreign  Trave.  ' means  travel  outside  the 
United  States,  its  Territories  and  Posses- 
sions. and  Cunada. 

IT.  OCXSnO.NNAtRCS  A.NP  StTKVZTS 

In  the  event  the  p<*rformance  of  this  con- 
tract lnvo.lve3  the  co'.'.ect.on  cf  information 
upon  ldentlc.il  items  irom  10  cr  mere  per- 
sons. other  than  Federal  emricyees.  the  Con- 
tractor shall  obtain  written  apnroiai  Irom 
the  Contracting  O.f.cer.  p,-ior  to  the  use 
thereof,  of  any  Ic.-urj.  srhtauies.  question- 
naires. surrey  pi.iiA  or  ot.ier  cocumentA.  and 
any_rev  l-sioiis  t.hereto,  intended  to  oe  used  in 
such  coliection. 

2S.  PEINTINC 

Unless  otherwise  sp-c;f.ed  In  this  contract. 

Contractor  sha.l  not  c“'?xe  in.  nor  suP- 
contraet  fer,  a.ny  rriiitir.r  cas  t.hat  term  ts 
deSned  In  title  i cl  t.he  Govem.ment  Print- 
ing Ai  UindJng  Kegu*auons  in  edcct  on  the 


elTectlve  date  of  thi.s  contract!  In  com  ec- 
tioii  with  the  pericrniancc  cf  work  under 
Dili  roiitract.  Proiidrd.  .'lou.'Lvr.  Th.at  per- 
fcrir..aiice  of  a requirement  under  this  con- 
tract involving  tfie  duplication  cf  ler-s  than 
5.000  units  of  onlr  one  pace,  or  less  than 
25.C0O  units  m the  a'’"re.'ate  of  ni  i.tiple 
p.a.;cs.  such  pages  not  ciicecdine  a ma\imum 
image  size  ol  IO-4  by  14 '4  Inches.  wUl  not 
be  deemed  to  be  printing. 

29.  SEZVICTS  or  CONStlLT.SNTS 

Except  as  otherwise  expressly  provided 
el.ccwhere  In  this  contract,  and  r.ctv  ith- 
s'ar.diiic  the  provisions  of  the  clause  cf  tiiis 
contract  entitled  ' Suhcontractir.'T.'  the  prior 
written  approval  of  the  Contracting  0:Bc«r 
shall  be  required: 

!a>  Whenever  any  employee  of  the  Con- 
tractor Is  to  be  reimbur.-ed  as  a "consultatit'' 
under  this  contract;  and 

(b)  For  the  utilization  of  the  services  of 
any  consultant  under  this  contract  exceed- 
ing the  daily  rate  set  forth  elsewhere  in.  th  s 
contract,  cr  if  no  am.ount  is  set  for*h. 
t’OO.CO.  exclusive  of  travel  cc..sts.  cr  where 
the  services  of  anv  consultant  under  this 
cjf.tract  will  e.xeeed  ton  days  in  any  calen- 
dar year. 

Whenever  Cor.tractlnc  OlTicer  eooroval  Is  re- 
quired. the  Contractor  will  obtain  and  fur- 
nish to  the  Contr.act.nz  O.f.cer  Information 
concerning  the  n-ed.  for  such  consultant 
services  and  the  reasonableness  of  the  fees 
to  be  paid.  Includin'’,  but  not  limited  to, 
whether  fees  to  be  paid  to  anv  cor_,ulrant 
exceed  the  lowe.it  fee  ch.arceg  pv  such  con- 
sul’ant  to  others  f’r  nerf'rminz  consultant 
services  of  a similar  nature. 

3J.  CONSrUTANT  OR  OTHTTl  COMPARABLE  ZM- 

PLOTVtFNT  EEBVICrS  CF  CONTHACTOR  EM- 
PLOYEES 

The  Contractor  shall  require  all  employees 
who  are  receiving  50  percent  cr  more  of  their 
regular  ar.nu.al  cemncnva'.lon  under  the 
terms  of  this  contract  to  disclose  to  the 
Contractor  all  consultant  or  o’her  corhpar- 
able  cm.plcvment  services  which  the  em- 
ployees prrpose  to  undert.ake  for  ot.hers.  The 
Contract'^r  shall  advi.-e  the  Ccr.tr.ic'lng  OS- 
cer  of  all  information  obtained  from  such 
disclosures  (which  inlcrmation  shall  be 
treated  with  conSdentia'. ,tv  by  the  Con- 
tracting OT.rer);  and  sh.ill  advise  the  Con- 
tracting OSce  of  the  nature  and  extent  of 
any  work  such  employees  are  undertaking 
tinder  anv  other -contract  the  Contractor 
may  be  pericrnung  for  the  Deoartment.  With 
respect  to  anv  enipi.ovee  who  will  be  em- 
ployed on  a full-time  annual  basis  on  the 
work  under  this  cantr.act.  the  Contractor 
will  require,  as  a condition  of  his  emnloy- 
ment  on  such  work,  that  the  employee  will 
not  perform  consultant  cr  other  conioarable 
employment  services  for  another  contractor 
under  a ccst-reimbursement  tvpe  co.ntract 
with  the  Department,  except  with  the  prior 
approval  of  the  Contrac'^or  who  shall  notify 
tbe  Contracting  Odicer  of  such  approval. 

31.  ASSIGNMENT  OF  CLAIMS 

(Text  of  this  clause  Is  set  forth  tn  FPR 
1-30.703.) 

32.  CONTRACT  WORK  HOETRS  STANPARM  ACT 

OVERTIME  COMPE.NSATION 

(Text  of  this  clause  Is  set  forth  In  FPR 
1-12J03.) 

33.  WAnSH-HEAUrr  PUBLIC  CONTRACT  ACT 

(Text  of  this  clause  is  set  forth  In  FPR 
1-12.605.) 

• 4.  EQUAL  OPikiRTU.NTTT 

(Text  cf  this  clause  Is  set  forth  In  FPR 
1-12  303-3  > 

3S.  CONVICT  LABOR 

(Text  of  this  clause  Is  set  forth  la  FPR 
l-12Ji03,) 


36.  omClALS  NOT  TO  BFNrriT 

'Text  of  this  clause  Is  set  forth  In  FPR 
t-7. 101-19.) 

37.  covenant  against  contingent  ites 
I Text  of  this  clause  Is  set  forth  In  FPR 
I-1.503J 

38.  BUT  AMEP.IC.AN  ACT  SUPPLY  ANO  SUSVICE 
CONTRACTS 

(Text  of  this  clause  Is  set  forth  In  FPR 
1—6.104—5. ) 

39.  UTILIZ-ATION  or  SMALL  BUSINESS  CONCERNS 

(Text  of  this  clause  is  set  forth  in  FPR 
1-1  7iO-3(a).) 

40.  UTILIZATION  OP  LABOR  SURPLUS  AREA 
CONCERNS 

(Text  of  this  clause  Is  set  forth  In  FPR 
1-1. 805-3 (a) .) 

Robert  C.  Coulter, 
Acting  Deputy  Assistant  Sccr-ctary 
ioT  Administration. 
[FR  Doc.71-17634  Filed  12-2-71;8:50  am) 


Tills  45— PuCLIC  V.-iLFAPd 

Chapter  X — -Office  of  Economic 
Opportunity 

PART  1068— COMMUNITY  ACTIOri 
PROGRAM  GRANTEE  FINANCIAL 
MANAGEMENT 

Subpart  F — Grantee  Compliance  With 
IRS  Requirements  for  Withheld 
Fedcrol  Income  and  Social  Security 
Taxes 

Part  10G8  01  Chapter  X of  Title  45  of 
tiie  Cede  of  Federal  Regiilaiions  is 
amended  by  adding  a neve  Subpart  F, 
readmg  as  follows: 

Sec. 

10--8  0-1  Applicability  of  this  subpart. 
10G3.6-2  Purpose. 

1033.6-3  Policy. 

10:3.6-4  General. 

Appendix  A.  . 

-Authop.itt:  The  provisions  of  this  Subpart 
F Issued  under  section  115  of  the  1903  amend- 
ments to  the  EGA,  83  Stat.  833,  42  UJS  C. 
2705. 

§ 1063.6— I Applicabililr  of  llus  sub- 

part. 

This  subpart  applies  to  all  ? i rmter., 
receiving  financial  assistance  under  the 
Eccnonuc  Opponumty  Act  ox  UJ4.  . 
amended,  wlten  tlte  as.sistance  is  aaniu,'- 
istered  by  OEO. 

§ 1068.6—2  Purpose. 

The  purpose  of  tliis  subpart  is  tc 
the  necessity  for  strict  complian."e  w.i  . 
the  provisions  of  Interna!,  He ven.u:  xtcf  • 
ice  regulations  lor  v.-.tliholding  Fede... 
income  axxd  social  security  taxes  in  r: 
emloyees’  wages,  and  li.e  t.melv  an  ; 
proper  reporting  and  remit:. .nee  -j.  :. 
xvithlteld  taxes  to  the  appropn.ne  11-  . 
District  Director. 

§ 10b8.6-3  I’olior. 

(a)  Any  grantee  rcceiw.ng  f.n ’r  .v  ii 
assistance  under  the  Feor.cmic  Op:  : . • , 
nity  Act  of  19o4  will  co.T.ply  v..:n  c,  ■ 
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At  tachir.ont  V-D 
\ 

Contractor  and  Subcontractor  Listing  Requirement 


(1)  As  provided  by  41  CFR  50-250,  Idle  contractor  agrees  that  all 
enpyloymont  openings  of  the  contractor  v;hich  exist  at  the  time  of  the 
cx--cution  of  this  contract  and  those  which  occur  during  the  porfoimance 
of  this  contract,  including  those  not  generated  by  the  contract  and 
including  those  occurring  a.t  an  establishment  of  the  contractor  other 
than  the  one  wherein  the  contract  is  being  perfomcd  but  excluding 
tl'iose  of  independently  operr  d corporate  affiliates,  shall,  to  the 
maxipiu'n  extent  feasible,  be  'ered  for  listing  at  an  appropriate  local 
office  of  the  State  employment  service  system  v;r,3rein  the  opening  occurs 
and  to  provide  such  periodic  reports  to  such  local  office  regarding 
employment  openings  and  hires  as  may  be  required:  Provided,  That  this 
provision  shall  not  apply  to  openings  which  the  contractor  fills  from 
v.’itliin  the  co:;tractor ' s organization  or  are  filled  x^^-suant  to  a 
customary  ajid  traditional  employer-union  hiring  arrangement  and  that 
the  listing  of  cm.:>lo>nnent  openings  shall  involv^e  only  the  normal 
obligations  whic'n  attach  to  the  placing  of  job  orders. 

(2)  The  contractor  agrees  further  to  place  the  above  provision  in 
any  subcontract  directly  under  this  contract. 
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SAFHTY  AND  HEALTH  CIAUSE 

(1)  In  C'rJer  Lo  provide  SofeLy  coatrols  for  proLcct.ion  to  the  life  and 
!..',iltii  i.  r r Loyco  a <i;-.d  otliCr  persons;  for  prevention  of  daoiage  to  all 
pioperLv;  ani  for  a\'Oid,>ncc  of  vork  interruptions  in  tlie  performance  of 
the  contract;  the  Contractor  vill  comply  vith  the  follov/ing  standards: 

(insert  the  codes,  standards,  and  criteria 
prescribed  by  the  Safety  Officer) 

Fvirthcr,  tl.c  cci;tractor  shall  take  or  cause  to  be  lalccn  such  additional 
safety  iseasurcs  as  tlie  Contracting  Officer  may  determine  to  be  reasonably 
necessary,  j'-rovided,  that  if  c o-.rp  1 iance  with  such  additional  safety  neasures 
re'^ults  in  a r.'.atorial  increase  in  the  cost  or  tiiae  of  ['erformance  of  tb.c 
contract,  an  equitable  ad  j us  tricn  t will  be  made  in  accordance  v/ith  the  clause 
of  this  cciitract  entitled  "Changes.” 


(2)  Prior  Lo  corrjaenc e.r.ent  of  v;ork,  the  Contractor  will  submit  in  'writing 
his  plan  for  c<..aplyir.g  with,  t.iie  safety  and  liealth  provisions  of  tl'.is  contract, 
and  Will  mci.  t vith  th.e  Contiwic  t ii.g  Officer  or  his  designated  representative 
to  discuss  and  develop  mutual  under s t. and ing  relative  to  administration  of 
the  overall  safety  program. 


(3)  buriug  th.e  pe  r f o im'anc  e of  v;ork  under  this  contract,  the  Contractor 
sltall  ce:.'.pl\  with  ail  procedures  prescribed  by  the  Ccatracting  Officer 
for  the  control  and  safety  ci  persons  visiting  the  jor  site  'will  com, ply 

'with,  such  re  qu  i rem.,-s-.  cs  to  prove:;c  acciccnts  asr.ay  be  prcrcribed  by  the 
Contracting  Oi freer. 


(•'<)  The  Ccnt.rac  tor  '.’ill  m.aintain  an  accurate  record-  of,  and  will  report 


to  chc  Con r,;c  t i no. 


'w  i I,  r e I r 


;h  manner  as  tl.e  Cent  rac  t ing  Officer  may 


pr.-'-'c ibc , al!  a.'O'.d.af-  T;d  incidents  resulting  in  dvath,  traim.,atic  injury 
occupational  uise.i.se,  aut/cr  damage  to  ail  property  incident  to  v;ork  per- 
formc-d  uedcr  the  contract. 


(5)  The  Contracting  Officer  shall  notify  (if  otherwise,  confirm  in 
writing)  the  Contractor  of  any  noncompliance  with  the  provisions  of  this 
clause  and  corrective  action  to  be  taken.  After  receipt  of  such  notice, 
the  Contractor  s.hall  immediately  take  such  correcti\'e  action.  (Such 
notice,  ,^J^e^  ue  i i vt^' i cd  to  the  Ccatractor  or  his  repre  sentat  iv’c  at  the 
site  of  t;;e  •^oriv,  shall  be  deemed  suiiicic.nt  for  the  purpose.)  If  thiC 
Con t r^i- o r lails  oi  icfu>cs  to  cci.iply  promptlv,  th.e  Contracting  Officer 

r. g ail  or  part  ot  t.ne  ■.■.'or.-'.  until  satisfactorv 


ma  y issue  an  o r d c 
correct: v e a c t i c n 


: 0 o 0 


a 5 t e 


en  triuen.  ho 


r t of  t h. e 


suen  .'>C'jp  arai.,r  s];:;il  be  the  s'uaject  of  ciaioi  for  ex 
for  coj,ts  or  aao;ages  oy  the  Cc.nt  rac  tor . 


i-cst  due.  to  any 
ns  ion  of  ti:;.c  or 


>.  f 


(6)  fht  Contractor  shall  insert  the  mebstaacc  of  time  clause  in  eac!: 
suocontrmt  invaiving  the  use  of  h;.cardous  materials  or  oooratiC’ns. 

^ P - ‘ e • w : th  t!.;_  ;■  r v\- i c:  this  ^ : s . . bv  : i.bc  : :i  t r t or  "fll  1 ,■ 
tlio  r c ; a n s : t : iit’o  c;  th.e  Cca  ■;  r .tc  to  r . 
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FORM  HEW  51S-4/69 


Praparotion  Inttruction* 

ll'ue  in  the  office  of  the  addressee  in  2 copies  not  later  than  the  15th  of  the  following  month.) 

1.  For  Month  Ended.  Delete  month  and  insert  "qtiarter”  if  contractor  is  reporting  quarterly.  Enter  the  ending  date  of  the  contractor’s 
accounting  month,  e.g.,  July  31.  July  25,  etc. 

2.  No.  of  Work  Doy*.  Enter  the  number  of  work  days  included  in  the  accounting  period  (month  or  quarter)  being  reported,  e.g.,  20  days, 
61  days,  etc. 

3.  Controet  No.  Enter  the  complete  letter  symbol  or  contract  symbol,  number,  and  number  of  the  latest  modification  or  amendment. 

4.  To.  Enter  the  full  name  and  address  of  the  appropriate  Federal  Agency  and  organizational  component  or  other  designated 
recipient  to  whom  the  report  is  to  be  submitted. 

5.  From.  Enter  the  full  name  and  address  of  the  contractor  and,  if  applicable,  the  contractor’s  division  performing  the  contract. 

6.  Contract  Value.  Enter  the  total  definitized  cost  plus  fee  of  all  work  to  be  performed  under  the  contract  as  of  the  preparation  date 
of  the  report.  Include  the  most  recent  executed  modification  or  amendment  and  indicate  its  number.  For  all  incentive  contracts,  enter  the 
total  of  the  negotiated  target  cost  and  the  target  fee.  For  firm  fixed-price  contracts  enter  the  total  amount  of  the  contract. 

7.  Contract  Typo.  Enter  the  type  of  contract,  e.g.,  Cost-Plus-Fixed-Fee,  Cost-Plus-Incentive-Fee,  Firm  Fixed-Price,  etc. 

8.  Funded  Contract  Amount.  Enter,  as  of  the  preparation  date  of  the  report,  the  amount  of  contract  funds  made  available  for  the  work  to 
be  performed  under  the  contract,  including  the  most  recent  executed  modification  or  amendment. 

9.  Amounts  Billed.  Enter  the  total  amount  of  invoices  billed  by  the  contractor  against  this  contract  as  of  the  preparation  date  of  the 
report  and  the  latest  invoice  number. 

10.  Program/Scope  of  Work.  Enter  a brief  description  of  the  program,  contract  scope  of  work,  item  or  items  purchased,  or  type  of  service 

being  performed. 

n.  Signatura  and  Title  of  Authorized  Representative.  The  report  should  be  signed  by  the  authorized  representative. 

12.  Preparation  Dote.  Enter  the  preparation  date  of  the  report. 

13.  Poyments  Received.  Enter  the  total  amount  of  payments  received  by  the  contractor  for  this  contract  as  of  the  preparation  date  of 
the  report,  excluding  loans  and  advances  outstanding. 

14.  Appropriation  (or  Fund  Citation)  and/or  Reporting  Category.  Enter  all  appropriations  or  fund  citations  and/or  the  captions  of  the 
reporting  categories  where  required  under  the  terms  of  the  contract.  Where  two  or  more  appropriatrop  sources  are  used  for  funding  a single 
contract  or  line  item  and  the  contract  specifies  instructions  for  such  reporting  or  segregation,  data  should  be  segregated  by  appropriation 
accounting  reference.  Line  items  or  categories  of  additional  information  may  be  defined  according  to  the  needs  of  the  Department  or  Agency, 
e.g.,  deliverable  end-items,  hardware  systems,  functional  categories,  elements  of  costs,  performing  organizations. 

15.  Casta  Incurred/ Contract  Earnings.  Enter  in  appropriate  columns  as  defined  below,  the  amounts  of  costs  incurred  or  contract  earnings 
on  a line  item  basis  as  identified  under  the  reporting  category  in  column  14.  The  prime  contractor  is  responsible  for  including  the  costs 
incurred  or  earnings  of  its  subcontractors.  The  contractor  should  include  all  appropriate  fees  earned.  Contractors  reporting  quarterly  will 
delete  the  "monthly”  reference  in  columns  15a  and  b heading  and  insert  "quarter”. 

a.  Cumulativs  Actual  End  of  Prior  Month  or  Quarter.  Enter  the  cumulative  actual  costs  incurred  or  contractor  earnings  through  the 
end  of  the  prior  accounting  period  (including  fees  earned  on  an  equitable  basis  for  all  work  performed  under  the  contract)  for  all  goods  and 
services  either  delivered  or  undelivered,  in-place  or  not  in-place. 

Reports  which  ate  prepared  on  a cash  basis  will  be  so  identified  by  inserting  the  word  "cash”  in  the  columnar  heading.  The  amounts  re- 
ported in  the  column  would  be,  for  each  repotting  category,  the  cumulative  disbursements  incurred  through  the  prior  period. 

b.  Actual/Estimotad  Current  Month  or  Quarter.  Enter  the  actual  or  estimated  costs  incurred  (including  lees)  or  contractor  earnings 
for  the  current  period.  All  available  pertinent  actual  cost  data  for  the  period  will  be  used  in  developing  the  estimated  figure. 

Contractors  preparing  reports  on  a cash  basis  will  provide  the  sum  of  the  disbursements  and  the  unpaid  liabilities  for  each  reporting  category 
for  the  current  period.  If  unpaid  liabilities  cannot  be  identified  by  reporting  category,  provide  the  aggregate  amount  as  a single  line  uem. 

c.  Cumulative  Actual/Estimated  to  Dote.  Enter  the  actual  or  estimated  total  costs  incurred  (including  fees)  or  contractor  earnins 
through  the  end  of  the  current  accounting  month  or  quartet  (total  of  Columns  15a  and  15b). 

16.  Planning  Dato  (for  Agency  use  only).  These  columns  are  provided  for  optional  use  by  the  Federal  Agency  to  provide  planning  or 
other  date  considered  desirable  for  management  purposes.  (The  contractors  should  leave  this  blank.) 

17.  Total.  Enter  the  totals  of  the  respective  columns. 


NOTE:  Any  comments  necessary  to  clarify  the  information  contained  in  this  report  should  be  entered  on  the  reverse  of  the  form. 
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FORM  HEW  St5-«/69 


Preparation  Initructloni 

(Due  in  ihe  office  of  the  addressee  in  2 copies  not  later  than  the  15th  of  the  following  month.) 

1.  Por  Month  Endad.  Delete  month  and  insert  "quarter”  if  contractor  is  reporting  quarterly.  Enter  the  ending  date  of  the  contractor’s 
accounting  month,  e.g.,  J uly  31  • J uly  25.  etc. 

2.  No.  of  Work  Days.  Enter  the  number  of  work  days  included  in  the  accounting  period  (month  or  quarter)  being  reported,  e.g.,  20  days, 
61  days,  etc. 

3.  Controct  No.  Enter  the  complete  letter  symbol  or  contract  symbol,  number,  and  number  of  the  latest  modification  or  amendment. 

■1.  To.  Enter  the  full  name  and  address  of  the  appropriate  Federal  Agency  and  organizational  component  or  other  designated 
recipient  to  whom  the  report  is  to  be  submitted. 

5.  From.  Enter  the  full  name  and  address  of  t’’*'  contractor  and,  if  applicable,  the  contractor’s  division  performing  the  contract. 

6.  Contract  Voluo.  Enter  the  total  definitizt  -t  plus  fee  of  all  work  to  be  performed  under  the  contract  as  of  the  preparation  date 

of  the  report.  Include  the  most  recent  executed  mod  tion  or  amendment  and  indicate  its  number.  For  all  incentive  contracts,  enter  the 

total  of  the  negotiated  target  cost  and  the  target  fee.  For  firm  fixed-price  contracts  enter  the  total  amount  of  the  contract. 

7.  Contract  Typo.  Enter  the  type  of  contract,  e.g.,  Cost-Plus-Fixed-Fee,  Cost-Plus-Incentive-Fee,  Firm  Fixed-Price,  etc. 

8.  Funded  Contract  Amount.  Enter,  as  of  the  preparation  date  of  the  report,  the  amount  of  contract  funds  made  available  for  the  work  f, 
be  performed  under  the  contract,  including  the  most  recent  executed  modification  or  amendment. 

9.  Amounts  Billed.  Enter  the  total  amount  of  invoices  billed  by  the  contractor  against  this  contract  as  of  the  preparation  date  of  the 
report  and  the  latest  invoice  number. 

10.  Progrom/Scope  of  Work.  Enter  a brief  description  of  the  program,  contract  scope  of  work,  item  or  items  purchased,  or  type  of  service 
being  performed. 

11.  Signoturo  and  TItIo  of  Authorized  Roprosentatlve.  The  report  should  be  signed  by  the  authorized  representative. 

12.  Proporotlon  Dote.  Enter  the  preparation  date  of  the  report. 

13.  Poymonls  Recoivod.  Enter  the  total  amount  of  payments  received  by  the  contractor  for  this  contract  as  of  the  preparation  date  of 
the  report,  excluding  loans  and  advances  outstanding. 

14.  Appropriation  (or  Fund  Citotion)  and/or  Reporting  Category.  Enter  all  appropriations  or  fund  citations  and/or  the  captions  of  the 
reporting  categories  where  required  under  the  terms  of  the  contract.  Where  two  or  more  approptiatiop  sources  ate  used  (or  funding  a single 
contract  or  line  item  and  the  contract  specifies  instructions  for  such  reporting  or  segregation,  data  should  be  segregated  by  appropriation 
accounting  reference.  Line  items  or  categories  of  additional  information  may  be  defined  according  to  the  needs  of  the  Department  or  Agency, 
e.g.,  deliverable  end-items,  hardware  systems,  functional  categories,  elements  of  costs,  performing  organizations. 

15.  Coals  Ineorrod/Contfoet  Earnings.  Enter  in  appropriate  columns  as  defined  below,  the  amounts  of  costs  incurred  or  contract  earnings 
on  a line  item  basis  as  identified  under  the  reporting  category  in  column  14.  The  prime  contractor  is  responsible  for  including  the  costs 
incurred  or  earnings  of  its  subcontractors.  The  contractor  should  include  all  appropriate  fees  earned.  Contractors  reporting  quarterly  will 
delete  the  "monthly”  reference  in  columns  15a  and  b heading  and  insert  "quartet”. 

a.  Cumulotlvo  Actual  End  of  Prior  Month  or  Quarter.  Enter  the  cumulative  actual  costs  incurred  or  contractor  earnings  through  the 
end  of  the  prior  accounting  period  (including  fees  earned  on  an  equitable  basis  for  all  work  performed  under  the  contract)  for  all  goods  and 
services  either  delivered  or  undelivered,  in-place  or  not  in-place. 

Reports  which  are  prepared  on  a cash  basis  will  be  so  identified  by  insetting  the  word  "cash”  in  the  columnar  heading.  The  amounts  re 
potted  in  the  column  would  be,  for  each  reporting  category,  the  cumulative  disbursements  incurred  through  the  prior  period. 

b.  Actual/Eatimatod  Current  Month  or  Quarter.  Enter  the  actual  or  estimated  costs  incurred  (including  fees)  or  contractor  earn  n- 
for  the  current  period.  All  available  pertinent  actual  cost  data  for  the  period  will  be  used  in  developing  the  estimated  figure. 

Contractors  preparing  reports  on  a cash  basis  will  provide  the  sum  of  the  disbursements  and  the  unpaid  liabilities  for  each  reporting  ca': 
for  the  current  period.  If  unpaid  liabilities  cannot  be  identified  by  reporting  category,  provide  the  aggregate  amount  as  a single  line  iterrj. 

c.  Cumulative  Actual/Estimatad  to  Date.  Enter  the  actual  or  estimated  total  costs  incurred  (including  fees)  or  contractor  •,  i 
through  the  end  of  the  current  accounting  month  or  quarter  (total  of  Columns  15a  and  15b). 

16.  Planning  Data  (for  Agency  use  only).  These  columns  ate  provided  for  optional  use  by  the  Federal  Agency  to  provide  plannii-  . 
other  dace  considered  desirable  for  management  purposes.  (The  contractors  should  leave  this  blank.) 

17.  Total.  Enter  the  totals  of  the  respective  columns. 


NOTE:  Any  comments  necessary  to  clarify  the  information  contained  in  this  report  should  be  entered  on  the  reverse  of  rhe  l.  r- 


'^■'  - ' Pi 

V ’ ^*«e  itihio ' »(*f  )»o  -<i » #J  ) 

- ’j  ' ' V-'  -sn.^  " ' ‘1.  ' ■'*'■ 


a®  .. 


,j,A'  ■■'’ 


^ »W 

■ »*.  »T  *^<j^4»'  wfj  «4BlNr  ...mW’  Mirrt««*J' 

M'^}  tttoS.  .. 

J..  ' ' ' ■'  ■ ' ^ «»W<*  "E! 


"'  <*WAE.  v«'  *>->j  b»,^  .so.-* 

'i^c  *. . j.  I*#.'.  ..'. — 


■.■■■.■15: 


..ti-  1 ..:  ^r'-^  ^ .,,  ,^j|.oa6«  ,Mi 


k4«iiWlK>>(  r’'® 


^c.;  l»...|<tf^-»  )«.}»>  a*fog  «WiU9 


.ji«<’)tt#0i'  9»i«»*n  ;4iy*4  ,kc'>  w,iftt., 


'■"■■■  .i*^irth  »»<■*»'  -i 


'»'''^:i^.-i''  ■ ^ ’f5“fw:.  ^'’'  Z!*  , 


' i»r4.*»^j(i'-»  m»tt  i»«ii,l  - ‘t"Ti[,i-1l  .’S^.- 


<#tife.af»''-ao;i ‘*'B#»t#  ^ 4 K»«iiil  »*•«»«»•  i- 


■■'  (iwtrp.O  ,«* 


*•'*  M#*»l  »*f«l  #*♦•().•''  . * 


■ <f  -tmrimim^^tAtif..  '■■•  <■»  ij.nv*  *.  h, 


t.  ■■  ."-AiW  .i  Vi  iil^  «l,M|tavk  t,  mu,.tH,m»*-\ 

■•  g '.AC'^’.  ' ’ ' -^ 

• • ' -HI  • -**  &,  •#,  ^ -ytsw.  i ''  J^4M’ 

«|.  I^,-.  f»|»*>k.  I(i|,tiini4k|  ^ati'f’rAUh,  r.<. 

i,,_  35  ^ . 

'■  *‘*'  ■■''%'  **!•■  W ••  *J[ej|-'-'»>  I \®)i 


Page  1 


\ 

RFP  No.  NCT-F-72-1 
Section  VI 


CRITERIA  FOR 
EVALUATION  OF 
PROPOSALS 


A,  General 


The  technical  portion  of  the  proposal  will  be  the  most  important  single  consideration 
in  the  award  of  the  contrac"  id  should  therefore  be  as  complete  and  specific  as 
possible.  Proposals  which  m Ay  offer  to  conduct  a program  in  accordance  with  the 
requirements  of  the  scope  of  the  work  outlined  in  this  solicitation  will  be 
considered  non-responsive  to  this  request  and  will  not  be  given  further  consideration 
It  is  in  the  best  interests  of  the  offeror  to  submit  his  proposal  initially  on  the 
most  favorable,  yet  realistic  terms  which  can  be  offered  to  the  Government  from 
a technical  and  cost  standpoint. 

The  merits  of  each  proposal  will  be  carefully  evaluated  in  context  with  both  the 
requirements  of  the  effort  and  all  other  proposals  under  consideration.  The 
evaluation  will  be  based  on  the  scientific  and  management  capabilities  of  prospective 
contractors  in  relation  to  the  needs  or  special  needs  of  the  project  and  the 
reasonableness  of  the  costs  shown  in  relation  to  the  work  to  be  done.  More 
specific  evaluation  factors,  with  regard  to  this  particular  project,  are  shown 
below. 


B.  Evaluation  Criteria  for  Selection  of  Contractor 


Basically,  the  evaluation  predicated  on  a weight  scale  of  100  points  will  be 
as  follows: 

I.  Biomedical  Research  capability  40  points 


Technical  approach  to  required  tasks;  experience,  availability,  and 

significant  publications  of  professional  personnel  in  the  fields  of: 

1.  Production  of  oncogenic  and  other  viruses  and  preparation  of  specialized 
viral  reagents. 

2.  General  laboratory  research  in  viral  oncology. 

3.  The  performance  of  bioassay  studies  both  in  vivo  and  in  vitro  for 
carcinogenic  compounds. 

4.  Production,  purification  and  chemical  analysis  of  compounds  to  be 
tested  for  carcinogenic  activity. 

5.  General  laboratory  research  involving  chemical  carcinogenesis. 
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6.  Organ  and  cell  culture. 

7.  Experimental  pathology,  including  histopathology . 

8.  Biochemistry. 

9.  Large  scale  animal  production  and  holding. 

10.  Biohazard  control  and  administration  of  safety  programs. 


II.  Science  Management  capability  25  points 

1.  Previous  corporate  experience  in  managing  the  scientific  aspects 
of  a large  research  facility. 

2.  Experience  and  significant  publications  or  achievements  of  the 
proposed  Project  Director  and  his  key  assistants  in  fields  of 
endeavor  comparable  to  this  effort.  Size  and  diversity  of  operations 
previously  supervised  will  also  be  a factor. 

3.  Feasibility  of  proposed  science  management  structure  as  an  effective 
instrument  of  guidance,  assistance,  impetus  when  necessary,  and  overall 
control  of  all  scientific  activity. 


III.  Business  Management  Support  and  Logistics  35  points 

1.  Previous  corporate  management  experience  in  operation  of  a large 
research  facility. 

2.  Experience,  availability  and  significant  achievements  of  key  business 
management  and  engineering  personnel  in  developing  and  managing  similar 
operations. 

3.  Proposed  management  structure. 

4.  Adequacy  of  contractor's  proposed  procedures  for  budgeting,  accounting 

and  especially  fiscal  control  as  generally  outlined  in  the  Business 
Management  proposal.  ' 

5.  Adequacy  of  other  plans  for  support  activities  as  generally  outlined 
in  the  Business  Management  Proposal. 

a.  Engineering/Architectural 

b.  Property  control  and  utilization 

c.  Purchasing  and  Contracting 
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6.  Quality  of  proposed  plans,  including  cost  estimate,  for  renovations 
of  Animal  Farm. 

7.  Adequacy  of  proposed  personnel  administration  plans  as  generally 
outlined  in  the  Business  Management  Proposal. 

a.  Salary  and  Wage  Administration 

b.  Affirmative  Action  Program  (EEO) 

c.  Local  recruitme  ' 

8.  Accuracy  of  cost  estimating. 


